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cacts Pending, and the list of 
fications on file at the office 
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Atlanta, Ga 
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Canal, Albany, N. Y. 
Bremerton, Wash. 
Oceanpark, Cal. 


RAILWAYS. 


MEXICO & GULF OF CALI- 
—Contracts have been awarded for 
ruction of a line from Silverbell, 
Port Lobos on the Gulf of Califor- 
stance of 200 miles. CHARLES J. 
, of Kansas City, and E. J. SCOTT, 
have secured the contracts, 
expected that the work will be 
the end of next year. As 
May 12, “this company has been 





with a capital stock of $13,500,000 





» purpose of building this line, 
nization is to be followed by an 
1 to the Mexican Government for 
on to cover that portion of the 
road through Mexico, and the es- 
nt of extensive port facilities at 
os, including a 2,900-ft. pier, it is 
1. The road is being promoted by 
financial interests that compose 
opment Company of America, 11 
‘ew York. The railroad will con- 
Ariz., with Port Lobos, Mex., 
ulf of California, and will be about 





» long. Benj. P. Cheney, Ames 
ston, is Pres. The Arizona Mexico 
Co.,. 11 Pine St., New York, 


rganized to construct the line. F. 


M. Murphy is Pres,” 


_ ATHENS & TELLICO.—We are officially 
mr a that the McDOWELL CONSTRUC- 
easde at of Knoxville, Tenn., has been 
aWardeg 


alon 








= 









the contract for filling in the tres- 
& this line. The company intends 
2 1%-mile terminal .spur into 
on. On July 7 we noted that 
uld be expended immediately 
. improvements on this railway. 
be filled, grades revised and 
done to improve the trackage 
Plans are now being perfected 
& this work at once, and it will 
uring the summer period. It is 
further appropriations will be 
on for additional changes in the 
oe of the ag The Athens 
“¥. Was recently purchased b 
e & Nashville R. R Co., and tt 
a8 @ subsidiary com 
. Cpr poration. 


J. BE. Wil ie. 
. BE. oughby, 
R. R. Co., Louisville, Ky., 


‘©, NORTHERN & SOUTHERN.— 
i ntract for din 1 
‘ART & BARNES BROS, of Des 








Moines, Iowa, for work on an extension of 
38 miles from Atlantic, Iowa, south via 
Grant to Villisca. The company now oper- 
ates a 17-mile line from Atlantic north to 
Kimbaliton. The maximum grades will be 
1.75% and maximum curvature 5°. Noted on 
Nov. 11, ‘09. 

CANADIAN NORTHERN.—Plans of the 
line through the mainland of British Co- 
lumbia from the lower Fraser terminals at 
Port Mann to a point on Moose Lake, east- 
ward of Tete Jaune Cache, have been filed 
with the Chief Commissioner of Lands and 
formally accepted. The first section in- 
cludes 37 miles from Yale, south along the 
Fraser River to Chilliwack. The second sec- 
tion extends from Chilliwack to New West- 
minster bridge. From Kamloops the line 
follows the North Thompson River 156 miles 
to its headwaters. Plans for the section from 
the North Thompson to McLennan River 
have not yet been filed. The eastern line is 
to connect with this section, and will ex- 
tend from the headwaters of Canoe River 
northerly to about ten miles south of Tete 
Jaune Cache, at the junction of the Mc- 
Lennan River with the Fraser River, thence 
to continue east a total of 33.6 miles. The 
plans cover about 400 miles, but do not in- 
clude about 30 miles on the mainland. A 
surveying party is at work on the northern 
shore of Cowichan Lake and another is 
south of that point. It is probable that the 
reports will be ready at once, so that the 
route may be decided and contracts let. T. 


Turnbull is Asst. Ch. Engr., Winnipeg, 
Man. 

CENTRAL R. R. OF NEW JERSEY.— 
Ten miles of additional tracks are to be 


built in the interchange yard, soon to oc- 
cupy the entire space between Allentown 
and Bethlehem, Pa. Cost, $1,000,000. J. O. 
Osgood, of New York, is Ch. Engr. 


DAKOTA, KANSAS & GULF.—Surveys 
for this line have been finished, and the 
right-of-way is to be secured at once. The 
plans call for a line from Beloit, Kan., 
northwest to Kearney, Neb., about 120 miles. 
The maximum grade will be 26 ft. to the 
mile and the maximum curvature, 3°. The 
work will be heavy south of the Republican 
River, and it will be necessary to construct 
ten steel viaducts, one of which is to be 
1,500 ft. long, and another 500 ft. In ad- 
dition, there will be bridges crossing the 
Republican and Platte _ rivers. W. 4H. 
Mitchell is Pres., Beloit. 


GRAND TRUNK RY.—See 
Southern New England. 


KANSAS CITY, SAPULPA & SOUTH- 
WESTERN.—The route is being resurveyed 
for construction of this line which was gone 
over two years ago, at the time it was 
ehartered, from Joplin, Mo., southwest 
through Sapulpa to Shawnee, Okla. It is 
probable that the old line will be established 
again and the original survey adopted for 
the route. Between Sapulpa and Shawnee 
the proposed line will tap one of the most 
fertile farming sections of the State, espe- 
cially adapted to potatoes and truck growing. 
W. H. Henderson is Ch. Engr.. 

KNOXVILLE, SEVIERVILLE & EAST- 
ERN.—An extension of 15 miles is to be built 
from the present eastern terminus at Se- 
vierville, Tenn. W. A. Seymore, Knoxville, 
is Ch. Engr. 


MEXICO.—The Mexican Government has 
granted a supplementary concession to A. 
F. Tarin, of Hermosillo, Mex., and associ- 
ates for the construction of a railroad in 
northwestern Mexico. The original conces- 
sion obtained by the same interests provides 
for the construction of a line of road from 
Ures to Kino Bay, on the Gulf of California 
via Hermosillo, a distance of about 150 
miles. The amended concession authorizes 
the construction of a line from Ures to 
Agua Prieta, on the United States-Mexico 
border, about 200 miles. It is stated that 
both of the lines covered by the concession 
will be built. As a guarantee that the 
terms of the concession will be complied 
with Mr. Tarin and associates have depos- 
ited $28,000 of Government _ bonds. The 
project is being financed in Holland. The 


item under 


‘routes of the proposed roads are through a 


territory that is very rich 
sources. Noted on June 30. 


MISSOURI, OKLAHOMA & GULF.—Two 
surveying parties are laying out the route 
of an extension from Muskogee, Okla., to 
Kansas City, Mo., touching Joplin, Mo., and 
Pittsburg, Kan. A bridge is to be built over 
the Red River. Construction work will be- 
gin as soon as the surveys are completed. 
J. J. Harrison, Durant, Okla., is Ch. Engr. 


PACIFIC & IDAHO NORTHERN.—We are 
officially informed that the following con- 
tracts for building an extension from Ever- 
green, Idaho, northeast to New Meadows, 
15 miles, have been let: Grading, to 
MANEY BROS:; ties and bridge tim- 
bers, J. E. FOGG, of St. Anthony, 
Idaho; rails, etc., ILLINOIS STEEL 
CO., of Joliet, Ill. Noted last week. The 
surveys have been made and the greater 
part of the right-of-way obtained. The 
capital has been secured. Construction will 
be mountain work. Gravel ballast, 2,700 ties 
to the mile, 65-lb. rails and 22-in. continu- 
ous joints will be used. E. M. Heigho is 
Pres. and Gen. Mer., Weiser, Idaho; Lee 
Highley, Weiser, Idaho, is Ch. Engr. Noted 
on July 21. 

° ROCK ISLAND, TEXICO-FARWELL & 
GULF.—S. H. Withers, Secy., Texico, N. 
Mex., advises us that a line will be built 
from or near Pyote, Tex., to a connection 


in mineral re- 


with the Chicago, Rock Island & El Paso 
Ry. near Tucumcari, N. Mex., miles. 
The work will be new and light. The sur- 


veys have been made and a part of the 


CONSTRUCTION NEWS 


iment to ENGINEERING NEWS. 











right-of-way obtained. Contracts for con- 
struction are now open. M. J. Healy is 
Pres., Texico, and W. B. Wynn, also of 
Texico, is Ch. Engr Further reports state 
that the company will file its Texas charter 
at Austin soon It is planned by the com- 
pany to construct its Texas line from Texico 
to some point on the Texas & Pacific, prob 
ably Midland or Stanton, and to extend it 
to Corpus Christi, on the gulf coast, later 
on From Texico to a connection with the 
Texas & Pacific is about 18) miles rhe 
people of Texico have raised a bonus o 
$100,000 in- cash and property and donated 
20 acres for terminals and free ri; o 
way through the county in aid of the pro 


ject. It is provided in the contract w 

Texico that the shops, round-house and gen 
eral offices of the road shall be located 
there. The route of the proposed road 
through Texas will be west and south of 
the Texico-Coleman cut-off of the Santa Fe 
The proposed line will traverse the ranch of 





the Texas Capitol Syndicate, which origi- 
nally embraced 3,000,000 acres. 
ROME & NORTHERN.—It is the intention 


to build an extension 34 miles long to Tun 


nel Hill, Ga. Connections will be made with 
the Nashville, Chattanooga & St. Louis at 


Tunnel Hill and with the Southern, Central, 
and Nashville, Chattanooga & St. Louis at 
Rome, Ga. H. M. Smith is Ch. Engr., Rome 

SOUTHERN NEW ENGLAND.—In an 
der issued by the Massachusetts Board of 
Railroad Commissioners on July 12 a cer- 
tificate of exigency is given to the Southern 
New England Railroad Corporation, which 
authorizes that company to build a railroad 
from Palmer to the boundary line between 
Massachusetts and Rhode Island. The South- 


or- 


ern New England is a Massachusetts cor- 
poration, created by the Grand Trunk 
Ry. System to build a connecting line 


across a part of Massachusetts, ‘‘beginning 
at a point on the line of the New London 
Northern R. R. in the town of Palmer in 
the County of Hampden, and extending in 
and through said town of Palmer, and the 
towns of Monson and Brimfield in the 
County of Hampden, and the towns of Stur 
bridge, Southbridge, Dudley, Webster, Doug 
las, Uxbridge and Blackstone in the County 
of Worcester, to a point on the line between 
the Commonwealth of Massachusetts and the 
state of Rhode Island in said town of Black 
stone,’’ as stated in the certificate. C. M 
Hays is Pres., G. T. R., Montreal, Que.; H 
G. Kelley, Montreal, is Ch. Engr., G. T. R. 
Noted on July 9 and July 7. 

UTAH.—The Utah Copper Co., controlled 
by C. M. McNeill and associates of Colorado 
Springs, Colo., will announce the issuance 
of $2,500,000 of bonds to provide for the 
construction of a railroad through the Bing- 
ham Canon, Utah, for the purpose of haul 
ing ores of the company. The line upon 
which the engineers are at work will be 
17 miles in length, according to press re 
ports. It is estimated that it will cost $2,- 
500,000 to build the road, and that the com 
pany will save between $600,000 and $700, 
000 a year by owning its own tracks. 

WASHINGTON-VIRGINIA RY.—Incorpor- 


ated in Virginia to build a line from Blue- 
mont, Va., southeast to Vienna, 50 miles. 
M. E. Church is Pres. and Gen. Mgr.; G. 


B. Fadeley, Vice-Pres., and L, L. Northrup, 
Treas., Falls Church, Va. 
WRIGHTSVILLE, ADRIAN & LYONS.— 
This company, which was recently organized 
in Georgia to build from Wrightsville, Ga., 
southeast to Lyons, has amended its char- 
ter increasing the capital from $100,000 to 
$1,000,000 and providing for an additional 
line from Wrightsville northwest to Mill- 
edgeville through Johnson, Washington and 
Baldwin Counties. The plans include an 
extension from Lyons to Brunswick. Grad 
ing work has been finished on six miles. T. 


J. James is Pres., Adrian, Ga. Noted on 
June 2. 

TURKEY.—We are officially advised that 
the Ottoman-American Development Co., 11 
Pine St., New York, intends to construct a 
standard gage railway, approximately 2,000 
miles long, in Turkey. It will connect the 


following points: Lake Van, the Persian bor- 


der, Moussul, Sivas, Dierbekir, Bitlis, and a 
terminal port to be built on the Mediter- 
ranian Sea, where piers and general port 


works will be constructed. A concession has 
been applied for and probably will be grant 
ed, and the construction work started at the 
end of the year. C. M. Chester, Jr., is 
Secy. of the company, 85 Liberty St., New 
York, and the MacArthur Bros. Co., 11 Pine 
St., New York, is interested. At present A. 
T. Chester is in Constantinople in charge of 
obtaining the concession, and J. W. Colt is 
at work locating the proposed line. Both 
of these gentlemen may be addressed in care 
of the American Embassy at Constantinople. 


ELECTRIC RATLWAYS. 


BOSTON, MASS.—The State Board of 
Railroad Commissioners has issued a certifi- 
cate, a part of which states that ‘‘public 
convenience and necessity require the con- 
struction by the Boston & Western Electric 
Ry. Co. of an electric railroad as proposed 
in its agreement of association, beginning at 
a point at or near the western terminus of 
the tracks of the Middlesex & Boston Street 
Railway on upper Main St., in the city of 
Waltham, the towns of Weston, Wayland 
and Sudbury and the city of Marlboro to 
a point on Main St. (now Howe St.) In said 
city, with a branch line extending from a 
point on the main line in South Sudbury, 
so called, through the town of Sudbury and 
into the town of Maynard to a point at the 
junction of Wainut and Main Sts.” 


New York, July 28, 1910. 
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Common Council 
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from the 
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ittle or no 
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just been granted by the 
he Frontier Electric 


































23 of-way or 
I Tr e tracks of the 
I s hereafter acquired 
urpose is to construct a fast line to 
Talo a a loca ne would paralieil 
rhe y w has of the right- 
way nd Buffalo and had 
‘ ed fc granted last night 
for purchased he remainder The 
ffalo, Thousand Islands & Portland Rail 
ad franchise, wl 1 the Frontier company 
has acquired, was granted 20 years ago 
CAIRO, N Y The Catskill Traction Co 
proposes to extend its line twelve miles from 
Greens County Agr iltural Society's 
Fair Ground a airo, westerly along the 
Susquehanna Turnpike to Oak Hill Ww. C 
» t Fet lO 
Service 
ym, writ 
Bassett 
t Line a 
1 conven 
th Ma 
rminus of 
bush Ave 
Co and 
granting 
I te, 1 condition that 1 
the Manhattan side of the bridge the com 
pany must nake arrangements to operate 
rosstown to the North River rhe Board 
of Estimate granted the Three-Cent Line a 
franchise in J The Franchise Bureau of 
the Board yw preparing the form of 
mutract, and i will be ratified by the 
Board as mm as mvenes again and the 
public hearing held It may be possibie 
hat the aD yntract will be ratified at 
he meeting of the Board on July 20 rhe 
route of the le, as outlined in the opinion, 
as follows Beginning at a point in the 
marginal way adjacent to the North River, 
n the Borough of Manhattan, City of New 
York, at or near Desbross¢ St. fe y then 
yn and over the marginal way and West S$ 
Desbrosses St thence upon and along 
brosses 5 to Washington 5 het 


to Vestry St.; thence 
Canal St.; 





st. to thence upon 
Canal St. to and over the Manhattan Bridge 
and over and upon its approaches and plazas 
© Flatbush Ave. extension, in the Borough 


n, City of New York; thence upon 
extenSion to Fulton 3 


Fulton St. to Rockwell PI.; 





ence on Rockwell Pi. to Flatbush Ave 
1 e on Flatbush Ave. to Fourth Ave.; 
on Fourth Ave. to Atlantic Ave 
Atlantic Ave. to Third Ave.; thence 
n Third Ave. to Flatbush Ave.; thence on 
Flatbush Ave. to Livi t St.; thence on 
Livingston St. to Ho thence on Hoyt 





St. to and across Fulton St. to Bridge St.; 
thence upon Bridge St. to sald Flatbush 
extension, and rossing such streets 
avenues, named and unnamed, as may 
ncountered in said route, with a branch 








> commencing in the route above de 


li cribed 
at the 


intersection of Washington St. and 
Desbrosses St.; thence upon Desbrosses St 
to Greenwich St., and thence upon Green 
wich St. to Vestry St., and there connecting 
with the route above described.” John ( 
Brackinridge ia Vice-Pres., 95 Liberty St., 
New York. Noted on June 30. 

GROVE CITY, PA.—ALFRED DE MAYO 
& CUO., who have the contract for the con- 
struction of the Grove City & Slippery Rock 
Ry., have awarded the sub-contract for the 


southern end of 
of Beaver, Pa 
in Butler 


the road to W. D. 
Work will be 
County by Mr 


SHANOR, 
commenced 


5 Shanor, who will 
have a force of 100 men and a steam shovel 
in operation In addition to the contract 
for three miles of line, Mr. Shanor has been 
awarded the contra for the concrete piers 
for the bridge over Wolfe Creek south of 
Grove City. Noted on May 10 and June 2 

SHARON, PA.—We are officially advised 
that stock is being sold ror the New Castle, 


New Wilmington & 
will build an elec 
connecting the points named 
new work. The surveys have been made and 
the right-of-way has been secured to Bethel 
No contracts have been let F. T. Filer, of 
Mercer, Pa., is Pres.; J. P. Shaw, of Pitts- 
burg, Pa., Ch. Engr. W. B. Anderson, George 
Dresch and S. C. Simonton, of Sharon, and 
8S. D. Downs, of Greenville, Pa., are the com- 
mittee to secure subscriptions of $100,000 
of stock at 80 cts. Noted on March 10 and 
Feb. 10. 


ATLANTA, GA 


which 
miles long, 
It will be all 


Sharon R. R. Co., 
tric railway, 22 


Redmond & Co., of 
York, have announced that they have 
a deal for the holdings of the E. H. Harri- 
man Estate in the stocks and bonds of the 
Augusta-Aiken Ra iy & Electric Co. and 
allied properties, The consideration is $2,- 
700,000. They propose to build an interur- 
ban electric link from Atlanta, Ga., to Co- 
lumbia, S. C., via Augusta, a distance of 
280 miles. The transfer of the properties 
will take place on July 29, following which, 
it is stated, preparations for extending the 
lines from Augusta ¢ Atlanta and from 
Aiken, S. C., to Columbia will be started 
without delay. 

PASS CHRISTIAN, MISS.—The Mississippi 
Coast Traction Co. will build an extension to 
Henderson's Point, seven miles from Pass 
Christian, it is stated. J. T. Jones, of Gulf- 
port, Miss., and others are interested. 

ALLIANCE, OHIO.—We are officially ad- 
vised that the contract for constructing the 
line between Alliance and Akron, for the 


New 
losed 
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Alliance & Akron Short 
been let to A DE MAYO @& CO., 
bidg., Ashtabula, Ohio L. C 
Ch. Ener., Schofield Bidg., 
on June 16 
FRUITDALE, IND 
vised that John A 


Co. has 
Haskell 
Marble ia 
Cleveland. Noted 


Line Ry. 


We are officially ad 
Johnson, Indianapolis, 
ind., has completed survey of a proposed 
interurban railway to Nashville, Ind., from 
the station of Fruitdale on the Indianapolis 
Southern Rallway The line will be ten 
miles jong, and will connect the towns of 
Fruitdale, Georgetown and Nashville, Ind 
The right-of-way and franchises have been 
srocured, also eubsidies to the amount of 
$0,000 The name of the company will be 
the Indianapolia, Nashville w Southern 
rraction Co.; office at 516 Traction Termi 
nal Bidg., Indianapolis, Ind Bida will be 
received within the next 80 daya for the 
construction, which will include a 500-ft, 
tunnel 


PORT BYRON, ILL.-The Tri-City @ 
Northeastern Interurban Ry. Co. has com 
pleted the permanent survey of its line be 
tween Albany and Morrison, Ill The sur 
veys for the entire route are completed and 
construction will soon be started on this 
projected electric railway, which ie to con 
nect Watertown, Hampton, Rapids City, Port 
tyron, Cordova and Albany J. W. Simon 
son, of Port Byron, ta Pres 


DES MOINES, LOWA 
the proposed Red Oak & Northeastern Ry 
Co,, from Winterset to Des Moines la being 
secured From Winterset to this elty the 
length of the new line will be 42 miles, The 
route is surveyed as far as the plant of the 
lowa Portland Cement Co near Valley 
Junction, and traffic arrangements have been 
reached which will enable the trains of the 
new line to reach the center of the city 
over leased trackage from that point. About 
two-thirds of the line from Red Oak to Win 
terset, a distance of G1 miles, has been se 
cured Moat of the reat ia to be taken care 
of by donations from residents along the 
line who are owners of large areas of land 
and who are anxious to have the road built 
To secure the land for the 42 milea from 
Winterset to the northeastern terminus at 
Des Moines will require several weeks. W. 
L,. Sonntag, of Evanaeville, Ind, and D. M. 
Dowd, of Des Moines, are the promoters 
Noted on July 7 


GREENVILLE, THX The proposition to 
grant 8. A. Price, of Dayton, Oblo, and as 
sociates a 0-year franchise to construct and 
operate an electric street railway system 
here was carried by a vote of 441 to 34 In 
the election held here The promotera of 
the project are preparing to begin the con 
atruction work at an early date 


PORTLAND, ORKE.--The 
has awarded the contract for 
of the first 24 miles of tts 
rillamook to PORTER BROS 
the tunnel at Cornelius Gap 
securing the right-of-way 
mile poat and Tillamook 
pleted The located’ line will be extended 
from Tillamook to Bay City, thus giving 
this company an S0-mile route between Port 
land and the coaat Morita Thompson, Port 
land, te Pres 


VALLEJO, CAL 
of Suitun, Prea. of the Vallejo & 
Klectric Ry, Co., according to the 
clace “Call” atates that “work will begin at 
once upon the Vallejo & Northern and 
Northern Electric combination bridge, at the 
foot of M St. in Sacramento, and also upon 
the construction of the Yolo Basin division 
of the Vallejo & Northern. We Intend to 
push and bring to an end all condemnation 
suita in Yolo County. At a meeting of the 
directors of the road to be held tn Vallejo 
on July 2S the capital stock will be in 
creased from $2,500,000 to §10,000,000,"" 


SAN FRANCISCO, CAL.--The Mayor and 
other city officials have decided to build an 
overhead trolley car system reaching the 
ocean by a loop from 33d Ave. to B St 
The old Sutro line, now owned by the 
United Railroads, runs for a distance of 
seven blocks in Point Lobos Ave., entering 
the avenue at 33d St, and emerging at 
th St. In order to avoid the conflict of 
two lines in the same atreet it has been 
proposed that the municipal line be de 
flected two blocka south at 38d Ave., run 
ning to B St. and thence straight out to the 
beach This would bring the terminal near 
the Seal Rock House close to the big bluff 
that rises behind the Cliff House 

The United Railroads has been given per 
mission to recommence the work of con 
struction on Presidio Ave, which was stopped 
on order of the Board of Works. The per- 
mit as issued yesterday by resolution of the 
Hoard requires the tracks to be reconstructed 
as far as California St., from the curve at 
Jackaon St. and be completed within 30 days 
from the date of the resolution, 


VANCOUVER, B. C.--The British Colum 
bia Electric Ry. Co, has awarded the con- 
tract to McALPINE, ROBERTS & CO., of 
Vancouver, for grading the extensions of its 
North Vancouver lines in the Capilio Dis- 
trict R. H. Sperling, Vancouver, is Gen 
Mer 


LIGHT AND POWER PLANTS. 


that this work is advertised tn 
Engineering News.) 


ME.—The BANGOR 
co. has been awarded 
tern Maine Insane 
electricity for lamps 
The company 
stall a motor-generator set to increase the 
output of its plant to provide for the hos- 
pital service Cc, M. Tolman is Ch, Engr. 
and Elen 
WESTFIELD, 
drawn for an 
gas plant 


Right-of-way for 


United Rya, Co. 
construction 
extension to 
Thia includes 

Surveying and 
between the 24 
ia practically com 


rhomas T. C. Gregory, 
Northern 


San Fran 


(*Denotes 


BANGOR, 
ELECTRIC 
by he Ea 
furnishing 
the hospital 


RY. & 
contract 
Hospital for 
and motors 
plans to in 


for 


MASS ‘lans have been 
addition to the municipal 
Estimated cost, $15,000. 

WEBSTER, MASS.—The Webster & South- 
bridge Gas @& Electric Co., has placed an 
order with ALLIS-CHALMERS CO., of Mil- 
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waukee, Wie, for a 1,000-KW., &3-phase, 
W-cycle, 2400-volt, 3000 r.p.m., ateam turbo 
alternator. 
HOSTON, 
followa on 
and Docks, Navy 
for underground 
Leach, P. O. Box 
$7,883, (conditional); 
Btate 8t., 


MASS 
July 


Bids were received aa 
23 by the Bureau of Yarda 
Dept., Washington, D. C., 
electric conduit; C M 
2285, Boston, item 1, 
Jones & Meehan, 10 
Boston, item 1, $5,878; Lord Con 
struction Co., 218 Weat 40th St.,, New York, 
item 1, $5,842; M. McManus Contracting 
Co., 414 Wood St, Philadelphia, Pa., Item 
1, $5,575; Safety Inaulated Wire & Cable 
Co,, 114 Liberty St., New York, Item 1, 
$8,400; Coleman Bros., 1 Marginal St., Chel 
sea, Mavs,, Item 1, $4,750; Smith, Alden & 
Company, 6 Beacon St., Boston, Item 1, 
$5,760 
WORCESTER, 
Knowles Loom 
ite plant by 
ower, and 
VORCESTER 


MASS.—The Crompton & 
Co. i# preparing to operate 
electricit instead of steam 
has awarded contract to the 
ELECTRIC LIGHT CO, for 
electrical power to the amount of 400 HP 
W. H, Coughlin is Ch, Bngr. 


MEDFORD, MASS,.--The Mayor haa award 

ed new contract to the MALDEN BLEC 
TRIC CO, for lighting the streets of the cit 
for 10 yeara The company is to furnish 
502 incandeacent lamps at $14.12 each per 
year, and 162 arc lamps at $76.63 per lamn 
per year, and also agrees to replace the 
present 25-cp. incandescent street lamps with 
10 ¢.p, tungsten lamps. A reduction in 
pesee and for furnishing Improved type of 
amp or apparatua by the company in the 
event that another municipality shall make 
a more advantageous or lower priced con 
tract with the company ta provided for. The 
contract dates back to March 1 and breaks 
a previous agreement made July 20, 1907 
F. C. Sargent ia Biectrical Engr. 

NEW HAVEN, CONN.-—Bida will be re 
ceived until July 30 by the Board of Edu 
cation, G. T. Hewlett, Secy., for wiring 
and lighting the New Haven High School 
for equipment for domestic science and man- 
ual training rooms at the Prince St. School, 
and for new engine and generator at the 
Boardman Manual Training School, 


NEW YORK, N. Y.-—Contract for complet- 
ing the electric equipment for School No 
101, Boro, Manhatian, contract for which 
had been declared abandoned, has _ been 
awarded to COWDEN @& DE YOUNG, 45 
Enst 42d St., New York, at $7,588. C. B. J 
Snyder is Supt. of School Bldgs 

NEW YORK, N. Y.—The New York Elec 
tric Lines Co. has applied to Henry G 
Thompson, Comr. Water Supply, Gas and 
Blectricity, for permission to place its wires 
in the subways controlled by the Consoli 
dated Electrical Go, and the Supire Subway 
Co,, which are owned by the clty, proposing 
to operate light, power, telephone and tele- 
graph lines 

NEW YORK, N, Y.-—Bida were 
aa follows by the Department of 
on July 25 for repaira, 
ditiona to electric 
Schoo! 1038, Madison 
Horo, of Manhattan: 
Inc., $6,000; 
$6,400 

Mids for tnstalling electric equipment tin 
the addition to and alterations in Public 
School 5&8, on the southerly side of Grafton 
Ave., between Walker Ave. and Clinton PI., 
Woodhaven, Borough of Queens, were also 
received as follows Cowden & De Young, 
Inc., $11,000; New York Conatruction Co,, 
$10,473; T. Fred Jackson, $10,005; Pete & 
Powers, $11,883 

NEW YORK, N. Y 
vised that bids were 
Board on July 21, 


received 
Education 
alterations and ad- 
equipment in Public 
Ave, and 119th St., 
Cowden & De Young, 
New York Conatruction Co., 


We are officially ad- 
received by the Park 
for (a) all materials 
and labor required for furnishing and in- 
stalling electric lighting fixtures in the Met- 
ropolitan Museum of Art, located in Central 
Park, on the west side of Fifth Ave., op- 
poalte S2d St., Boro, Manhattan; (b) for all 
materials and labor required for furnishing 
and installing electric lighting fixtures’ in 
new addition (F) of the Metropolitan Mu- 
seum of Art; (c) for all labor and ma 
terials required for changes in old electric 
feeder system and rearrangement of night 
light control for the Metropolitan Museum 
of Art; for labor and material required 
for furnishing and installing a system ven 
tilation in the attic story of the east wing 
(D>) of the Metropolitan Museum of Art: 
(a) Max Karp, 670 Lorimer St., Brooklyn, 
$3,050; R. J. McKinnon, 217 West 125th 
St., New York, $3,586; Rela & O'Donovan, 
Inc., 207 East 37th St., New York, $3,474; 
Kk. Rutsler Co., 404 East 49th St., New 
York, $4,205; (b) Black & Boyd Mfg. Co., 
23 East 22nd St.. New York, $8,100; The 
Browe Co., #03 Broad St., Newark, N. J., 
$6,500; The Enos Co., 16th St. and 7th 
Ave., $5,004; Gaites Peace & Co., 665 Man- 
hattan Ave., Brooklyn, $6,290; Sterling 
Bronze Co., 113 West 25th St., New York, 
$0,502; (c) Cowden & De Young Inc., 45 
East 42nd St., New York, $3,960; Lord 
Electric Co., 213 West 40th St., New York, 
$2,084; Reis & O'Donovan, Inc., 207 East 
Sith St., New York, $3,480. 


NEW YORK, N. Y.-—Bids will be received 
until Aug. 8&3 by the State Armory Board, 
Capitol, Albany, F. A. McNeely, Secy., for 
electric wiring and fixtures in State Arsenal, 
Seventh Ave. and 33th St., New York. 

INDUSTRY, N. Y.—Bids will be received 
by Laura E. Aldridge, Pres. Bd. of Man 
agers, of the State Agricultural and In- 
dustrial School, Industry, until Aug. 9, for 
electric feeder cables, poles and transform- 
ers for the State Agricultural and Indus- 
trial School Plans and specifications may 
be consulted and blank forms of propoaal 
obtained at the State Agricultural and In- 
dustrial school, Industry, and at the office 
of Franklin B. Ware, State Arch., Albany, 


where plans and specifications can also be 
secured 


BUFFALO, N, Y.—Plans for a new electric 
power transmission company that proposes to 
furnish Niagara Falls power to Dunkirk, 
Westfield, Jamestown and other towns 
through the grape belt, possibly extending as 


NEWS. 


far west aa Erie, were placed before the 
Public Service Commission on July 6 at Al- 
bany. The company is known as the Ni- 
agara & Erie Power Co, and is controlled 
jointly by the Buffalo & Lake Erie Traction 
Co, and the Niagara, Lockport & Ontario 
Power Co, Francia V. Greene, 816 Fidelity 
Bidg., Buffalo, ta interested, 


GLOVERSVILLE, N, Y.--The Fulton Coun 
ty Gas & Electric Co., J. B, Hodgson, Supt., 
will build a high tension line from Glovers 
ville to Ephratah, a distance of nine miles, 
requiring 186 ateel towers, 46 ft. to 6 ft. 
high, “A’’ frame construction, and will also 
construct and equip a l-atory brick substa 
tion, 60 * BB ft., at Gloveraville, 

ROCHESTER, N, Y.-Herbert W. Pierce, 
Fire Marshal, on July 14 granted a permit 
for the conatruction of the power plant for 
the Mechanica § Inatitute, atimated coat, 
$18,000 


McCALL FERRY, PA.--The epee rene 
Water & Power Co. contemplates duplicating 
its hydroelectric generating lant on the 
Susquehanna River at McCall Ferry to save 
the expense of constructing and maintaining 
an auxiliary ateam power plant, 


KASTON, PA,--Plane have been prepared 
by M. H. Treadwell & Co., of Lebanon, Pa., 
Stoever Foundry & Manufacturing Co., of 
Myerstown, Pa., and the Lebanon Steel Caat- 
ings Co., of Lebanon, for the erection of 
combined planta on a tract of 28 acres here 
The new plant will be equipped for electri 
cal operation throughout 


SCRANTON, PA.—The Seranton Electric 
Co, will erect a eubstation on Pike St. near 
South Main 8t Pians are now being pre- 
pared 

FREDERICK, MD, 


The Frederick R. R. 
Co, and Hagerstown 


Ry. Co. have engaged 
P. O. Keilholts, Continental Bidg., Balti- 
more, Md., to prepare plans and apecifica- 
tlona for the conatruction of a joint power- 
house, 


WASHINGTON, D. C.--Dide are asked un 
til Oop. m., Aug. 19, by Jamea Knox Tay- 
lor, Superv. Arch., Treasury Dept., Wash 
ington, D. C., for furnishing and inatalling 
lighting fixtures in the U,. 8. buildinga at 
Gonzales, Tex.; Greenwood, 8. C.; Michigan 
City, Ind.; Paria, Ky.; Pittafleld, Maas.; 
Augusta, Me,, and Eureka, Cal, 

WASHINGTON, D. C.—Bida are aaked 
ti! Aug. 3 under Proposal No. 471, by the 
Chief Stenal Officer, Washington, for fur- 
niehing two transformers of 10 KW, and one 
of 8 KW. A. S. Cowan is Disbursing Officer. 
Hida are asked until Sept, 15 by William 
Crozier, Ch. of Ordnance, U. § A for 
furnishing electrical apparatus for two 14- 
in. gun turrets, model 1900 

*WASHINGTON, D.C, 
until 2 p. m, Aug &, by 
of the Interlor for the tInatallation of a 
vacuum-heating system for the Penaion of 
flee building. Frank Pierce ta Acting Secy 


CAPE CHARLES, VA.-—The New York, 
Philadelphia & Norfolk R. R, Co. has 
awarded contract for power plant and other 
equipment for the new shops and roundhouse 
at Cape Charles to the I F. SHAW CoO., 
of Wilmington, Del. 

MIDLOTHIAN, VA.-—-The Richmond Power 
Corporation has been chartered with $500,000 
capital atock by 8. Dabney Crenshaw and 
Levin Joynes, of Richmond; F. W. Meulen, 
St. John Clarke and Henry B. Twombley, 
of New York, and plans the construction 
of a plant to tranamit electricity for power 
to Richmond, Petersburg and Norfolk. An 
initial unit of 10,000 HP, will be tnatalled. 
S. Dabney Crenshaw, Richmond, 

WHEELING, W. VA.--The 
Klectrical Co., 51 16th St., 

power 


un 


Bids are asked 
the Department 


Consumers’ 
is planning the 
construction of a plant for which 
— are being prepared Ratimated cost, 
veotween $700,000 and $900,000, 


HICKORY, N. C.--The Thornton Light & 
Power Co,., Hickory, has completed arrange 
ments for financing its proposed hydro- 
electric power plant on the Catawba River, 
where 8,000 HP, will be developed for trane- 
mission. The company proposes to supply 
electricity for railways, lighting and Indus- 
trial purposes, M. BK, Thornton ia Pres, 

CHARLESTON, 8 C.—R. H. Rhett, 
Mayor, haa appointed a special committee 
to select engineers to estimate the cost of 
constructing the electric light plant. 


HONEA PATH, 8, C.—The City Council 
has engaged J. B, MeCrary & Co., Con- 
sulting Engrs., Atlanta, Ga., to make asur- 
veys and prepare plans for the construction 
of an electric light plant here. 


GREENVILLE, 8. C.—The City Council 
has granted to the Home Light & Power 
Co., of Greenville, a 30-year franchise, A 
BE. Sussex is City Clk. and Treas, 


DALTON, GA.—The H. 8S, Jaudon Engi- 
neering Co., of Savannah, Ga., has com- 
pleted plans and specifications for the elec- 
tric-light plant. The equipment will in- 
clude compound-condensing engines § direct 
connected to generators. Capacity, 500 HP. 


MACON, GA.—The Cherry St. business 
men are forming an association for the pur- 
pose of installing a new electric illuminating 
system on Cherry St. Plans as prepared by 
J. E, Rood have been adopted. F. H. Hyman 
is Secy. and Treas, 


ATLANTA, GA.—The 
granted to the Georgia Power Co., capital- 
ized at $6,000,000, a franchise here for 50 
years. The company recently purchased the 
property and holdings of the North Georgia 
Electric Co. at a receiver's sale. The power 
plant ‘!s located in Galtnesville, Ga.. and has 
its wires erected to the Atlanta city limita. 
E. Elmer Smith, of York, Pa., is Pres.; L. 
F. Joerissen, of Atlanta, Ga., is Treas. 


OPELIKA, ALA.—The city has voted $85,- 
000 of bonds for the construction of an 
electric-light plant and water-works. 


MONTGOMERY, ALA.—The MONTGOM 
ER¢€ LIGHT & WATER POWER CO. has 
been awarded contract by the city for fur- 
nishing electricity for operating the pumping 


City Council has 


Vol 


station of the munici; 
ten years, with the p; 
A. 8. Lowrie la Ch. En; 


ABBEVILLE, ALA.—' 
Power Co,, lately incorp 
tal stock of §60,000, 
construction of an 
for conatruction 
in reported. James R_ | 
Ga,, le Bngr-in-Charg: 

NEW ORLEANS, LA 
Electric Co. has awarded 
W. SHARP, of New ©; 
erection of concrete and 
substation The equipm: 
H0O-KW, motor-generato 
aary switchboard and cab 
which contracts have be« 

CLEVELAND, TENN 
nessee Power Co. has bx 
$1,750,000 capital atock | 
©. Beck, Sherman Beck «4 
of Chattanooga, Tenn, 
biiaa, of Kingston. The 
ported, will own water-pow 
to be constructed by J. G 
Exchange Pl, New York 
40,000 HP. at first) and 
Hit. in future, 


AKRON, OHIO.--The No 
tion & Light Co., of Akro 
arationa for the conatructio 
plant here Plana 
and it ia expected 
noon Catimated 
Currie la Gen, Mer 
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mill and haa awarded 
LIS-CHALMERS 
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alternator, with exciter and 
induction motora 

DETROLT, 
Machine 
KW. and a 
volt alternator 
Chalmera Co., of 
new plant, now 
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SPRINGFIELD, ILL.—Bids will be received 
until July 30 by the Road and Bridge Com- 
mittee of the Board of Supervisors of San- 
gamon County, and the Commissioners of 
Highways of Springfield Township, at the 
office of James Reilly, 110% North Fifth St., 
Springfield, for the construction of a 20-ft. 
roadway concrete bridge with a 147-ft. span 
over Spring Creek, on Walnut St. road, a 
short distance from Oak Ridge Cemetery. 


JACKSONVILLE, ILL.—The ILLINOIS 
STEEL BRIDGE CO., of Jacksonville, has 
been awarded contract at $5.45 for con- 
structing a steel bridge over Lessig branch, 
Point Precinct, for Calhoun County. Bids 
were opened on July 11 at Hardin, Il. 

TWO HARBORS, WIS.—Contract for con- 
structing an S80-ft, steel bridge on concrete 
abutments over Silver Creek, bids opened on 
July 11, has been awarded to the JOLIET 
BRIDGE & IRON CO., of Joliet, Illk, at 
2,200, 

OTTUMWA, IOWA.—The Board of County 
Supervisors of Ottumwa has accepted the 
plans and specifications prepared by the en- 
gineering force of the Ottumwa Bridge Co. 
for the construction of four bridges in Com- 
petine, Highland and Washington Townships 
and one over the Bear Creek in Ottumwa. 
The structures as proposed will be of steel 
with concrete floors and abutments. 

DES MOINES, IOWA.—The City Council on 
July 18 ordered the construction of a new 
concrete bridge across the Des Moines River 
at Walnut St. Estimated cost, $168,000. 
Bids will be asked about Sept. 1. John W. 
Budd is City Engr. 

*DES MOINES, IOWA.-—Bids will be re- 
ceived for a 6-span concrete bridge at Des 
Moines, on Aug. 10. Each span is 68 ft. 
clear, and two 12-ft. sidewalks. For plans 
and specification address Neal Jones, City 
Clk. 

FREMONT, NEB.—The Supervisors of 
Dodge County have decided to construct steel 
bridges across the ditch of the Elkhorn 
River drainage district, instead of wooden 
ones for which an appropriation of $6,009 
was made. The work as now. planned will 
cost about $10,000. 


FAIRFAX, 8. DAK.—Ludwig Trautmann, 
County Audr., on July 9, awarded contract 
for the construction of all steel and wooden 
bridges and repair of same for a year from 
date to the STANDARD BRIDGE CO., of 
Omaha, Neb. 

ST. JOSEPH, MO.—The St. Joseph & Sa- 
vannah Interurban Ry. Co., Charles W. 
Campbell, Ch. Engr., will construct one pile 
trestle, 50 ft. high and 500 ft. long, and also 
two minor trestles from 14 to 56 ft. each in 
length. 


KANSAS CITY, MO.—Bids will be received 
until Aug, 9 by the Board County Commis- 
sioners for constructing two steel bridges; 
also, until Aug. 11, for constructing a steel 
bridge; and until Aug. 3 for constructing two 
steel bridges. R. T. Proctor is County Engr. 

CARTHAGE, MO.—The County Court has 
approved plans and specifications for the 
construction of five additional county bridges, 
and William Kohlman, Highway Comr., has 
been ordered to advertise for bids for the 
erection of the structures. Estimated cost, 
$35,000. The largest structure will be over 
the Spring River at Hall Ford, six miles 
northwest of the Court-House. 

EL PASO, TEX.—The City Engineer has 
completed plans for the construction of 
three viaducts over the railroad tracks, of 
reinforced concrete. Estimated cost, $60,000. 

CROSBYTON, TEX.—The Crosbyton-South 
Plains R. R. Co., John A. Knox, Ch. Engr., 
will construct two trestles, 500 ft. and 1,000 
ft. long, respectively, and 40 ft. high. 


HOUSTON, TEX.—Plans for the construc 
tion of the San Jacinto St. bridge over Buf- 
falo Bayou have been completed by Frank 
L. Dormant, Consulting Engr. The plans 
call for a reinforced concrete structure 70 
ft. wide and will provide walks on both 
sides for pedestrians, driveways for wagons 
and tracks for the street car company. The 
new bridge will replace the old structure 
now in place, and while it is under con- 
struction a temporary bridge will be built by 
the city at a point some distance west of the 
main bridge. 

OKLAHOMA CITY, OKLA.—The Oklahoma 
County Commissioners, the Park Board and 
the Oklahoma Ry. Co, are considering plans 
for a bridge across the North Canadian 
River at Exchange Ave., to be 75 ft. wide 
and 206 ft. long. Estimated cost, $55,000. 


TACOMA, WASH.—The City Commission 
has ordered estimates for a new bridge over 
the city waterway. The channel is 600 ft. 
wide, and will require one movable span 200 
ft. long. Bridge is to be about 20 ft. above 
old bridge and will allow any ordinary 
steamer to pass without operating movable 
span. W. C. Raleigh is City Engr. 


VANCOUVER, WASH.—No bids have been 
submitted for the construction of the bridge 
on Whipple Creek and the Elmer Martin 
bridge and the County Commissioners have 
decided to readvertise for bids. 


ANOHEIM, CAL.—J. F. Parker, Gen. 
Supt. of Construction of the Santa Fe R. R. 
Co., will at once begin the construction of 
a steel and concrete bridge across the Santa 
Ana River, between Anoheim and Orange. 
There will be 520 concrete piles to support 
the piers and abutments. Estimated cost, 
$125,000. 


METZ, CAL.—The MONARCH ENGINEER- 
ING CO., of Falls City, Neb., has been 
awarded contract by the Board of Super- 
visors of Monterey County for the construc- 
tion of a bridge across the Salinas River 
near Metz, in King City Road District, Mon- 
terey County, at $82,395. List of bid- 
ders noted last week. 


SANTA BARBARA, CAL—Bids will be re- 
ceived by the County Clerk until Aug. 1 for 
the construction of a bridge over Santa 
Yuez at San Lucas. Estimated cost, $43,000. 


SACRAMENTO, CAL.—The Northern Elec- 
tric Ry. Co., Chico, Cal., has been granted 
by the War Department, in conjunction with 
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the Vallejo & Northern Ry. Co., the privil- 
ege of constructing a swing draw railway 
vehicle and foot passenger bridge across the 
Sacramento River at the foot of M St., Sac- 
ramento. The bridge will be a steel and 
concrete structure. Estimated cost, $400,000. 


SAN JOSE, CAL.—Bids will be received by 
the County Board of Supervisors for the con- 
struction of a reinforced concrete bridge 
across Guadalupe Creek. Henry A. Phister 
is Clk. 


MONTEREY, CAL.—Bids will be received 
until Aug. 2 by the City Council for the 
construction of a reinforced concrete cul- 
vert in Hartnell St.; also for a sewer system 
on Lomita St., Martin St., Del Monta Ave., 
and Fountain Ave. 


PIEDMONT, CAL.—The Town Trustees 
have let a contract to the RICKON-EAR- 
HART ENGINEERING CO., of San Fran- 
cisco, for building a concrete bridge in Oak- 
land Ave., at the Linda Ave. crossing, at 
$32,500. 

SALT LAKE CITY, UTAH.—The Salt Lake 
& Ogden R. R. Co. will build a reinforced 
concrete bridge, consisting of two 80-ft. 
spans, across the Weber River. Estimated 
cost, $25,000. E, A. Vail is Ch. Engr., Salt 
Lake City. 

AMERICAN FALLS, IDAHO.—The Oregon 
Short Line Ry. Co. is having -surveys pre- 
pared by its engineers for the construction 
of a new bridge across the Snake River at 
American Falls. The new structure, accord- 
ing to plans, will be 14 ft. higher than the 
old one and will be double-tracked. Esti- 
mated cost, $400,000. William Ashton, Salt 
Lake City, Utah, is Ch. Engr. 

*TORONTO, ONT.—Bids will be received 
addressed to the Chairman of the Board of 
Control, until noon, Sept. 6, for the con- 
struction of a steel viaduct on Queen St., 
crossing over the River Don, and the road- 
ways on each side, and over the tracks of 
the Canadian Pacific, Canadian Northern, and 
Grand Trunk railways, including the follow- 
ing approximate quantities: Excavation 
(ordinary), 5,400 yds.; excavation (trenches) 
2,300 yds.; filling, 24,000 yds. ;_ concrete re- 
inforced walls and footings, 1,570 yds.; con- 
crete reinforced floor slab, 880 yds.; piling, 
concrete, 10,400 lin. ft.; steel reinforcing 
rods, 113 tons; reinforcing fabric, 20,000 sq. 
ft.; structural steel, 752 tons; paving (wood 
block), 3,010 sq. yds., paving (macadam), 
9,000 sq. yds.; also railing, waterproofing, 
etc. Plans and specifications may be seen 
and forms of proposal obtained at the office 
of Engineering News, New York. 


WINNIPEG, MAN.—Contract for piers for 
the Brain and Brant St. bridge has _ been 
awarded by the Board of Control to WIL- 
LIAM NEWMAN & CO., of Winnipeg, at 
$54,720. M. Peterson is Secy. Bd. 


TUXTLA GUTIERREZ (Chiapas), MEX.— 
The State and Federal governments will 
join in the erection of a number of large 
wagon bridges across the Grijalva River in 
this state. Governor Ramon Rabasa is in 
personal charge of the proposed improve- 
ments. 


BUILDINGS. 


(*Denotes that this work is advertised in 
Engineering News.) 


PORTLAND, ME.—Bids are asked by Capt. 
Joseph F. Gohn, Constr. Q. M., 655 Con- 
gress St., Portland, until 10 a. m., Aug. 18, 
for the construction of one fire station 
(brick) at Fort Williams, Me., including 
plumbing, electric wiring and fixtures, and 
also for the construction of an ice house 
(frame) at Fort McKinley, Me. 


BOSTON, MASS.—A structure is to be 
built and leased to the Fiske Rubber Co. by 
J. Sumner Draper, Devonshire Bldg., and 
Mark Temple Dowling, Devonshire Bldg. The 
plans are by Arthur H. Bowditch, 7 Water 
St., Boston, Arch., and show a building five 
stories high, of fireproof construction, to 
cost, above the land, more than $100,000. It 
will have a frontage of nearly 29 ft. and 
will be equipped with freight and passenger 
elevators, and will be entirely occupied by 
the Fiske Company. The Boylston St. ele- 
vation will be of selected buff tapestry brick 
of rough texture, laid with very white joints, 
the first story being entirely of light gray 
terra cotta and polished granite. The other 
four stories will be of brick, with gray and 
green terra cotta trimmings. 


HARTFORD, CONN.—Bids for construct- 
ing the proposed Children’s Infirmary on 
Holcomb St., will be received by the Board 
of Contract and Supply, Joseph Buths, 
Secy.. until 11 a. m., Sept. 6. Plans and 
specifications are with the Charity Commis- 
sioners, 222 Pearl St., Hartford. 


NEW YORK, N. Y.—Announcement has 
been made that a hotel costing, with the 
land and building approximately $3,000,000, 
is about to be erected in lower Manhattan. 
The building alone will cost about $1,000,- 
000. The hotel is to occupy the entire block 
front on the east side of Greenwich St., be- 
tween Cedar and Liberty Sts. The land to 
be purchased belongs to the Edward F. Rob- 
inson Estate, and includes the Greenwich St. 
front, on which are several old buildings, 
and the 12-story Beard Building extending 
from 120 and 122 Liberty St. through to 121 
and 125 Cedar St., giving in all a frontage 
on Greenwich St. of 113 ft., about 90 ft. on 
Liberty St. and 80 ft. on Cedar St. The 
plot contains about 9,250 sq. ft. Francis H. 
Kimball, Arch., 71 Broadway, has prepared 
tentative plans for the hotel. It is to be 25 
stories high on the Greenwich St. frontage. 
It is the present intention to retain the 
Beard Building, adding four stories, thus 
making it 16 stories high. In the syndicate 
which has just obtained an option until Nov. 
1 to purchase the property, are English cap- 
italists and several men who are interested 
in the Greeley Square Hotel project on the 
McAlpin property, Broadway, between 33d 
and 34th Sts. (noted on June 23), and the 
proposed Pennsylvania Terminal Hotel op- 
posite the new terminal station in Seventh 
Ave. 

c. B. J. Snyder, Supt. of School Build- 


ings, Dept. of Education, has reported to the 
Board of Education that the plans are near- 
ly completed and that the contract will be 
let some time in August for a building to be 
located on Irving Pl. and 16th St., where the 
excavation has been waiting for it for over a 
year. Accommodations will be provided for 
3,000 pupils in the rooms in the 8-story 
structure, the cost of which completed will 
be $1,131,106, 

A 12-story apartment house, to cost $350,- 
000, is to be erected on S8lst St., between 
Columbus Ave. and Central Park West. The 
lot is 50 x 104 ft. The house is to be built 
for the Legal Realty & Mortgage Co., of 
which Peter Herter is Pres. Herter Bros., 5 
Beekman 8St., are Archs. 


NEW YORK, N. Y.—Plans have been filed 
at the Building Department for an 11-story 
basement and sub-basement building, to be 
erected on the north side of Wth St., 60 ft. 
east of Ninth Ave., for the New York Poly- 
clinic Hospital and School. The building 
will have a frontage of 95.10 ft. and a depth 
of 96 ft., with a facade of brick and gran- 
ite, and will be built so as to permit the 
addition of three stories when necessity re- 
quires. Laundry, drug and store rooms will 
be in the basement; the first floor will con- 
tain rooms for the visiting staff, superinten- 
dent, visitors, students, patients and trustees. 
On the second floor will be the medical 
amphitheatre, four wards, examination 
rooms, X-ray room, and skin laboratory. 
The third floor will be given over to the 
surgical amphitheatre, minor surgical oper- 
ating room, four wards, and a number of 
recovery rooms. The mezzanine floor will 
contain rooms for the treatment of the ear, 
nose, throat and eye; the children’s ward, 
maternity ward, and museum will occupy 
the fourth floor; from the sixth to the 
eighth floor inclusive there will be private 
rooms. On the fifth floor there will be 
rooms for nurses and servants’ dormito: ies ; 
the ninth floor will have private operating 
rooms and wards; the tenth floor will be 
given over to isolation wards, nurses, of- 
ficers, and servants’ dining rooms; the elev- 
enth floor will be a solarium for private 
patients, ward patients and for the children. 
Thomas Rowe, 40 West 42d St., is Arch. 
Cost, $500,000. 

Plans have been filed for a 12-story com- 
mercial building to be erected at the south- 
west corner of Fourth Ave. and 3lst St., for 
the De Forest Estates Corporation, which 
has leased the building to the Quondam 
Land Holding Co., Louis Steckler, Pres. The 
building will be fireproof, with a facade of 
brick with terra-cotta trimmings, and will 
have a frontage of 63.2 ft. on the avenue 
and 115 ft. in the street. The building will 
be known as the Quondam Building, and 
will be in the Gothic style of architecture, 
and is estimated to cost $200,000. Herts & 
Tallant, 113 East 19th St., are Archs. 


NEW YORK, N. Y.—A 6-story brick and 
terra-cotta apartment house on the north 
side of 141st St., 100 ft. west of Lenox Ave., 
will be built for the Diva Realty Co., Bar- 
nett Hamburger, Pres. The facade of the 
building will be of the Flemish style of 
architecture, the frontage will be 100 ft, and 
the depth 86.11 ft. There will be accommo- 
dations for 43 families, and the structure 
will be equipped with one elevator. Bern- 
stein & Bernstein, 24 East 23d St, are 
Archs. Cost, $175,000, 

Plans have been filed for a 12-story fire- 
proof apartment house, to be erected at the 
southeast corner of Riverside Drive and 102d 
St., for the Rockledge Construction Co., 
Vincent J. Slattery, Pres., at a cost of 
$300,000. The building will have a frontage 
of 75 ft. on the drive and 108.2% ft. on the 
streety where the main entrance will be lo- 
eated. The facade will be of brick, with 
limestone and terra-cotta trimmings, with 
a large balcony of stone at the eleventh 
story. The building will be equipped with a 
passenger and a service elevator, with ac- 
commodation for 36 families, three on a 
floor, and is to be known as the Rockledge 
Apartments.. Evan T. Macdonald is Arch., 
41 West 33d St. Estimated cost, $300,000. 

An apartment building is to be built at 
the corner of Hicks and Montague S&t., 
Brooklyn, adjoining the Heights Casino, and 
work has been commenced on it. The 
Casino Mansions is to be the name of 
the structure, and it will be owned by the 
Casino Mansions Co. The Directors of the 
company are: Alexander M. White, Pres. ; 
John Greenough, Josiah O. Low, Enos S. T. 
Richardson, Walter Shaw Brewster and Ed- 
ward A. Freshman, Secy. and Treas., 40 
Wall St., New York. William A. Boring, 32 
Broadway, New York, who designed the 
Heights Casino, is Arch. The building, 
which will be fireproof, will occupy a plot of 
ground 65 x 100 ft., having its greatest width 
and main entrance on Hicks St. The ex- 
terior will be of the Flemish style of archi- 
ture, in conformity with the Casino. It will 
contain from ten to fourteen housekeeping 
apartments, two on each floor above the 
first floor, which contains two doctor's 
apartments and additional servants’ quar- 
ters. The building will be steam heated, 
lighted by electricity and equipped with sep- 
arate electric passenger and service eleva- 
tors. The floors will be hardwood, the trim 
will be generally white enamel with ma- 
hogany doors. The drawing rooms will be 
15 x ft.; the dining rooms, 15 x 21 ft.; 
the kitchen, 12.9 x 186 ft., and the main 
bedrooms, about 14 x 15 ft. There will be 
two apartments on each floor, one containing 
nine rooms and three baths, the other eight 
rooms and two baths. 


NEW YORK, N. Y.—The following bids 
were received on July 25 by C. B. J. Snyder, 
Supt. School Bldgs., Dept. of Education, for 
the general construction, etc., of new Pub- 
lic School. No, 165 on Lott and Hopkinson 
Aves., and Amboy St., Borough of Brooklyn: 
Peter Clearey, $223,900; . M. O’Brien, 
mai: . ©. Stowe Construction Co., 
227,300; Kerr & Krinkle, $240,847; H. 
Clarke Co., $223,600; Keenon & Corrigan, 
$228,400; P. E. Henningham, 1 Madison 
Ave., New York, $219,480; William Werner, 
$229,980; John F. Walsh Construction Co., 
1 Madison Ave., New York, $223,900; Charles 
Willie, $228,560; George F. Driscoll, $230,- 
998; A. L. Guidone & Co., $224,144; Charles 
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H. Peckworth, 415 Hudson 
$224,943; James McArthur, 
Brooklyn, $219,447. 

_The following bids were r 
25 by the Department of Pu 
providing all the labor and 
sary for the masonry, stee| 
carpentry, electric work, hea 
lating, plumbing, etc., of th: 
in the operating room, City | 
well’s Island, Boro. of Man 
Hildebrand, 38 Park Row, $4 
Kelley, 45 East 424 St., ¢4 
Werner, $45,800. 

NEW YORK, N. Y.—Bids 
R. Waldo, Fire Comr., un: 
Aug. 8, for additions and a): 
quarters of Hook and Ladde; 
cated on Broadway, near Ma 
ville, Boro. of Richmond. 


BUFFALO, N. Y.—The An 
hold Storage Co. will build 
basement addition, 51 x 62 ft 
house at 297-299 Niagara St 
will be of reinforced concret, 
iron, with concrete roof. H 
Pres., 297 Niagara St. 

The University of Buffalo, H 
liams, Chn. of Com., 24 High 
an addition to the medical |a} 
St.. mear Main St. The addit 
x 48 ft., two stories and basen 
terra-cotta and steel. George ( 
Huron St., is Arch. 

OSWEGO, N. Y.—Franklin 
Arch., Albany, N. Y., aS 
for the school building, 300 1 
erected on Bridge St., by the. Ss: 
Education. It will be built o; 
and terra cotta and will cost $34) 
& MARVIN, 1170 Broadway, New 
the general contractors, are 
on all sub-contracts, 


UTICA, N. Y.—The New Yor 
R. Co. has preliminary plans ur: 
& passenger station, of brick 
100 x 200 ft., four stories, estim 
$500,000. The company also has ; 
completed for two freight houses, 
house, 60 x 700 ft., and a forwar 
30 x 500 ft., both 1% stories, ; 
wood. G. W. Kittredge is Ch. E 
Central Station, New York. 


ITHACA, N. Y.—Cornell Uni 
build a chemical laboratory, 40 x 
Stories and basement, of brick a 
cost $50,000. Henry Whitfield. 
Ave., New York, is Arch. 


ROME, N. Y.—The Rome Savi 
tion will build a stone and brick | 
ing, 34 x 93 ft., to cost $50,000 
Beach is Pres., 128 East Dominick 
Vischet, 425 Fifth Ave., New Yor 


*OLEAN, N. Y.—Bids are asked 
Knox Taylor, Superv. Arch., Treasury Dep: 
Washington, D. C., until 3 p. m. Auc_ 
for the construction complete iding 
plumbing, gas piping, heating valatus 
electric conduits and wiring, of the U. s 
post-office at Olean, N. Y. 


ELMIRA, N. Y.—The Wycoff E 
Wycoff Wood Pipe Co., will er: 
and basement store building, 59 
West Water St., of reinforced co 
brick, fireproof. Pierce & Bickford 


120 Lake 
St., are Archs. F. H. F. JOHNSTONE 
well Hotel, Elmira, N. Y., 
general contract. 


Long 
has been awarded 


JAMESTOWN, N. Y.—The Boa 
cation, R. P,. Rogers, Supt., w 
grade school on Euclid Ave., 72 
two stories and basement, of bri and b 
low tile, to cost $50,000. C. CG. Peders 
First National Bank Building, is A 


RYE, N. Y.—Plans for the $125,000 
house which the members of the Amé 
Yacht Club expect to build, are 
hands of the Board of Governors. 
drawn by Donn Barber, 24 East 
New York, a member. The buil 
erected on the site of the present 
will be nearly twice the size. 
of stone and wood, with a dining ro 
pable of accommodating 300. Ther 
30 apartments, with baths, soci: 
billiard and retiring rooms, swin 
and a magnificent veranda. The 
have a promenade, squash and ten 
a bathing beach, and the sheds 
Placed with a motor house to a 
50 cars. Work will be comme: 
structure early in October, whe: 
goes out of commission. 


ROCHESTER, N. Y.—Herbert W. Pierce 
Fire Marshal, has granted a permit for the 
construction of a 5-story brick building o 
Litchfield St, for James Cunning! 

Co. The company will manufa 
mobiles. The new structure wi! 
wide, 127 ft. long and 64 ft. in ! 
$50,000. Jos. H. Oberlies, G: 
Rochester, is Arch. The mason: 
be done by HENRY STALLMA' 
the carpenter work by F. H. RA 


NEWARK, N. J.—The followi 
received on July 19 by the Boar 
tion for building the proposed Kk 
William G. Sharwell, $77,965, : 
carpentry ; G. M. Peckworth, 415 
New York, $88,981, except iro: 
equipment, $107,461, except iro! 
Co., $102,138, masonry, car} 
roofing and painting; Ruggles-!' 
$99,600, masonry, roofing, ca 
painting; Ind. Engineering © 
complete; Conroy Bros., $1,5- 
iron, roofing, carpentry and p 
M. Fissell & Co., 1133 Broadwa) 
$99,176, masonry, iron, roofi! 
and painting; Cramp & Co., 
St., New York, $91,442, genera! 


BROWN MILLS N. J.—Se: 
and Paul A. Davis, Archs., |! 
St., Philadelphia, Pa., are p 
story and basement hotel to 
Brown Mills, N. J., for the. 
4 Hotel Co., at a cost of about > 


PITTSBURG, PA.—Through 
tate Trust Co., a contract has 
the GEORGE HOGG CO., of B: 
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oe all n of a 6-story warehouse $250,000. It will be of brick and stone, ND iA.—C es 2 irep sourt-! nd sherif 2s 
= “ <a ft. on Eighth St. below fireproof, and four stories high. Newton “ae or ae comininien oor pederal ae ne he oe Ort! ca hee 
a and to cost aon ae & Painter, Professional Bidg., are Engrs. buildings in Indiana as follows: Blooming 601 Manhattan Bids It will b two stories, 
will ng the ont , inn” hand bt _BALTIMORE, MD.—Plans and _ specifica- ton, Brazil, Wabash, New Albany, Frank having steam heating, electri ghting and 
whic having it Seat . to — . tions for a theater at 408-10 East Baltimore fort, Gary, Mishawaka, New Castle, Port- plumbing Cost, $90,000 
Hard co. The 1 le ~ f and >» Dave been finished by Otto G. Simonson, land, Seymour, Huntington, Mount Vernon ELLENDALRB, N. DAK.-B 
prick erior and will ——o os American Bldg., Baltimore, for the Knick- and Washington James Knox Taylor is Waike ther Geaake had 
g and constructed to carry great erbecker Amusement Co., New York. Brick, Superv Arch., Treasury Dept., Washington, pnstrection of ~ coo Srenroot 
a slag roof, steam heat, electric lighting, ter- D. C. percent presto tg te a ae 
- teilly & Co. has sold for the John azo work wil! be used. Bids will be re- DETROIT. MICH—F T R roft. Ford ore ne ae oe oe be ae : a4 
. nt heirs to the Kipp LandCo., 45 = oeiy ai few day 5 3 Tr. Bancr k 1 er & Orth are Archs., Manhattan Bids 
b “at the southwest corner of Negley a ear gm. ae Bidg., has let the following contracts for a St. Paul, Minn. Cost, $100,000 
RB timer St., Shadyside District, and OWINGS MILLS, MD.—Plans are now in 2-story and basement store building. 150 KANSAS CITY, MO.—A or 
a t the new owner will erect an Progress for the school building for the 200 ft. for Goldberg Bros., 225 Woodward ng the Board ‘of Trade Com ‘ 
“ ouse, costing about $100,0uv. The Maryland Training School for the Feeble- Ave.; Masonry, to HORTON & STONER, 225  Giiy and its allied organizations is 
apa! i pe three stories high and will ™inded to be erected at Owings Mills from Avery St.; carpentry, to SCHMEID, SIS- oie boa ctock company at a cost of $1 
bui tire lot. a secneet oa “as — Emmart, MAN & ane eee ae 0) OOO. rhe bu ling van tn ak ewe 
ove : chs., Union Trus g., Baltimore. Cost, roofing, to PUDRITH & CANDLER, 7 a6 aaah, Mihai t lie ae ae 
EI Oe inaabethione, $150,000. Brush St.; structural iron work, to the RUS- *); 4" 5 ge = he . caaiier: Bape reg cod 
oa : : 2 ; cae Selene . wACANTDS 7 : ib i i be stories it sight ar 
ti ae sealed by the Architects’ NORFOLK, VA.—Application has been — ane *c a a ee Je -_ will be completed within the year 
Pa by Prof. Warren P. Laird, of ™ade for a permit to construct a Norfolk ost $50,000. . a a oe ao ST. LOUIS, MO.—Bids are asked by Jamé 
Ju tural Department of the Uni- terminal station and union passenger station R! S.M. Penobscot Ride Naan Sevier -Gasiee: Asan “eee ‘Dept 
- pennsylvania, Philadelphia, Pa., and a 9-story office building in this city a - lg = oe awd peu bs aa nt Was! ngt = 2D “ inti 3 . m \ 1Z 245 
— W. Guthrie, Pittsburg, Grand © cost approximately $1,000,000. The ter- DI©PAr ne pdhs tor a wwnitnes Realty Co. for the insiallation of a steam heating and 
ee © Grand Lodge of Pennsylvania. M™inal will be used in common by the Vir- Store. "McGn i on aide. TI wensiiathaer hendirad cian tae deer 
¥ submitted six were selected, one inia, Norfolk & Southern and Norfolk & |. W. McGregor, Secy., Ford Bldg, tne eet office Dutiling at St Lools. ‘Mo 
of t . recommended as the best. The Western railways. It is expected that later ee me ene Ww ee = SE ae. coe prt pes 
st $300,000, and will be a scat- Other roads may come into the union pas- CTockery Centers, 305 Woodward Ave. LITTLE ROCK, ARK.—According to an 
of buildings erected on 210 of Senger station, which will be on East Main GRAND RAPIDS, MICH.—Smith, Hinch ouncement le here recently the Rock 
and will accommodate 700 per- St., near the present depots of the Virginian man & Grylis, Washington Arcade, Detro t a id Co. will bu 1 Assen ger and fre ght 
nal report of the committee will 80d Norfolk & Western railways. Proposals and Robinson & Campau, Grand Rapid depots here and make other improvements, 
sou for two months. are to be asked for and construction will be- Mich., have let the general contract for a the total to cost $000,000. Three blocks of 
ae ‘HIA, PA—The William A. $2 im August. C. 8. Churchill is Ch. Engr., 10-story store building, 30 x 140 ft., for the grounds near the business district have been 
Path 50 sold to the Bartlett Garage N. & W. Ry. Co., Norfolk. Herpelsheimer & Co., Grand Rapids, to HAN =e Se eeeae ne Sageeee 
P yrter E 0.000 @ plot of ground, includ- WHEELING, W. VA.—Bids are asked by SER, — EN & a eteetd aca : f _ oe G Reid 115 Broadway New 
Inc., [Or ‘ings, at the northeast corner of Capt. F. W. Altstaetter, Corps Engrs., U. S. SUPet . OO" an 4 Rapids. TI . build oe = when ok _ 
ket Sts. The plot is 220 x 1909 A., Wheeling, until 11 a. m., Aug. 23, for ‘a ta. cont $40,000. oe - — HOUSTON TEX.—The contract for the 
G. DOAK & CO., 1240 Chestnut erecting two lock houses, three buildings for 'S_t? Cost $40,000. . L erection of a 6-story building for the Ber 
eon qwarded the contract for the offices and warerooms and four outbiuld- SAGINAW » MI H Cc. L Cowles, 114 ing-Cortes Har iw ire Co. h i been aw arded 
wedi of (eave, Aaleey loon and briak R68 on Litto Kanawha iver, W. Ve. - Orth Wanting oe ae ee tt tee hie Ne eee Oe 
ymiidings to cost $150,000. TROY, ALA.—James Knox Taylor, Superv. [®t the Blog mig o + alg gr la SY hg aiea Geeeeee nae 
ee Van Cleave will erect 68 2-story Arch. of the Treasury Dept., "Washington, Sere warmense a qe ey eee ee eee ee See ewe 
houses on Felton St. and 26 2-story brick D. C., has rejected all bids received on ane. as aE ' y re QUAIL CMAN aoe for ¢ ve . ee Pe ae - oe aaa 
houses on Ruby St. The entire cost will be July 5 for the construction of a post-office wee; MESURE, Os ene : roe EBS ap teecina pang ly yay rect filha ss ome 
$113,100. building at Troy, Ala., as being in excess CHICAGO, ILL.—Marshall Field & Co. jorcel conc a "aan ae, | Madeamaned 
Title has been taken by Herbert D. All- of the appropriation available. A list of bids have in prospect the construction of a 12 ry the - = ct iral irm of Sanguine 
man from Chara Wurts, Jr., S . = was given on July 7. story building on the and at the = Blaze, + aes ! but Lap onal Bank 
dence at the northwest corner of 17th an MONTGOMERY, ALA.—Hutchisson & Ches- ‘Ter of Fifth Ave. and Polk St., 120 x 100 9 NB. oul On. ering See eee ae 
Walnut Sts. 17 he lot apenas “ ra ter, of Mobile. have been soheuted, In com- ee a plans | ae — pesperes DY —, “= ow te ; 
On it will be erected a i-story bui ing which petition, to prepare plans for the Masonic . H. urnham & Co., Archs., Ra way ux aiianaa al ana 
has been leased to the Estey Piano & Organ jiome for widows and orphans, which the ‘h4@nge Bldg. The building will be devoted = 2 Av nd Milat 
Co, . — order in Alabama will erect here. There is ‘' Warehouse purposes. The cost has no eae aaa 
{ 4-story chemical building to cost $50,- 7 ; aie : been determined The building will stand DALLA rEX 
es built by the Frankford Hospital to be an administration building of three h of the structure now being erected by tal Hotel at D 
000 will be built by a a Pp stories and a basement, and two cottages of "0Ft Wells Fa a aa eee waa “ates eee aa 
at 492) to 4926 Frankfor we. : two stories and a basement each. As soon the meety a pe ag Oe a ae > Se. hae ts 
Bids will be received by the Committee on ‘ iene | coe ; of the land on which the Field building will Barnet Haynes 
J . he Board of Education, Room as the architects can make up the blue stand has be laced at $121,255 by the Bide a 
Property of the mares Aug. 1. for Prints bids will be called for. The buildings scan © ceded en. ne Serene ee eee 
‘ Hall, un k: “Wing rhe aatanes will represent, when completed, an invest- Board o _aeowrn Se ; a Cone woes. Siw f 
one” seaatenn satine school build-  M™ent ot $75,000. The building committee is CHICAGO, ILL.—A distributing station, to ne Louis XIV. perio 





” ‘West Phila, Germantown and Frank- Co™Posed of Ben Jacobs, of Birmingham, cost about $300,000, is to be erected by thy 
ings in es . eo 




















~ = Chn.; H. Lee, of Montgomery; A. EB. Bloch, Standard Oil Co. on property purchased rv we 
ee Se taken eeaone of Mobile, and D. C. Carmichael, of Dothan. cently from the Chi ago Title : —— Co.. some ve 
“boiler and heater repairs, painting, MEMPHIS, TENN.—The Louisville @ Nash- 45 Trustee, on ae Tare ce be Geel fer a & 

pointing, new iron railing, etc., at various ville R. R. and the Nashville, Chattanooga & consists of 38 lots, 454 x 251 ft. The build floor will be a number ¢ 
school buildings. yt 8 Ry. a — = _ om will be a 3 story brick and stone ware rooms, as well as the ladies’ parlor Above 

alin Gea ee . reig ouses, one for inbound an e Bs . O00 tt. 4 ha song ork the econd floor will be the bedroot 
_BRADI ORD, PA. Bids are asked by James other for outbound business, at Memphis, house, 100 200 ft. in dimen ions, and wort an = lo “ ‘ t aa we ira n 
Knox Taylor, Superv. Arch, Treasury Dept.. Tenn The inbound freight house will be will be commenced at once, so that the struc an nh er Ww open directly on tm hall 
lashineto ’ : ‘ ve a > a " i > @ nlete , 8 ‘ t “4 l ill ive rect co s wit yrivate 
or tl on cumin ate ‘ sated GO x S20 tt, of brick and steel, Sreproof con- static be am the baltimore & Gale tonal val b ths In basemen th ‘kit bh .n 
as bing, Gf 3 ipin heating. apparatus struction, two or four stories in height, and ae " (3 eet - . ‘ grillroom, bar and barber shop On top of 
plumbing, — pip ee , ” re U.S. the outbound house will be 50 x 320 ft., one BELOIT, WIS.—James Knox Taylor, | Su a, Gen te a et ee 
en ate a P 8), * “+ story, of brick and steel, and fireproof. The perv. Arch. of the Treasury Dept., Wash planned to open the hote “oe ue 
post-office at Bradford, fa, total cost will be about $100,000. W. H. ington, D. C., has awarded contract for th 1911 ata d “hs 1 oe : a oaian rt: 
ALLENTOWN, PA.—Bids will be received Courtenay, Louisville, is Ch. Engr., L. & N. construction of a post-office at Beloit, Wis or Adolphus Busch, of St. Lou who 1 
intil 4 p. m., Aug. 3, by T. P. Wenner, Secy. R. R. to W. J. McALPINE, of Dixon, Ill., at $67 inte oa 

‘f the Allentown School District, for the KNOXVILLE, TENN.—The Miller Store Co. 454: : ; DALLAS, TEX.—J. B. Wilson es 
rection of a 10-room school house on Union will build a 10-story structure, to cost ex- KIMBERLY, WIS.—The Kimberly-Clark plans prepared for s ti-etere batiéins toh 
St, between Seventh and Highth Sts., Ruhe clusive of furnishings, fixtures, etc., about Co., of Neenah, Wis., will erect a raw stock jo ce ee re will have a 
& Lange, 10 North Sixth St. Allen- $200,000. warehouse in connection with its paper mill s i a ‘ Will Dave 


frontage of 5O ft. anda 





Archs., and for an 8-room school KNOXVILLE, TENN.—Plans for the Hols- at Kimberly. The building will be four 


e ~ on + . we " y 2 is to be occupied exclusi' by th Fitch 
ener ia ee Ss ton National Bank’s proposed $350,000 office stories high, ” ae ft. 5 , Goettinger Co. Sanguinet & Staats, Archs., 
Conmenweilis Nas aoe “* building have been completed and will soon REEDSBURG, WIS.—The Building Com- First National Bank Bldg., Houston, Tex 
ee " 7 be offered to contractors for bids and work mittee for the new county asylum has are preparing the plans and specification 
ERIE, PA—The Marine National Bank, will begin by Feb. 1. The building, which awarded the following contracts: Building. (Construction work will b« urted Jan. 1 
William B. Trask, Pres., will erect a 6-story is to be located at the northwest corner of APPLETON CONSTRUCTION CO., of Ap nd it is intended that the building shall be 





- : m~eroew ans 
ind basement bank and office building, 52 x Gay St. and Clinch Ave. at the Rosenthal pleton, Wis., at $49,179; heating, DOWNEY = finished by July 1, 1911. 
i5D ft.. at State and Ninth Sts. It will be corner, will be twelve stories above the & KRUSE CO., Milwaukee, $6,367; electrical 








Milw. , ae HOUSTON, TEX.—A 10-story warehouse 
built of brick, terra-cotta and structural street, and will have a deep basement. It work, HERMAN ANDRAB, Milwaukee. $3,- | UUORTON: TENA l0-story warehouse 
ron. J. C. M. Shirk, 421 Chestnut St., will front 40 ft. on Gay St. and extend 150 100. The plumbing has not been let. ale (1 iy is in project for Houston’ Plans and 
Philadelphia, is Arch. ft. on Clinch Ave., to an alley. Joseph P. though two bids were received: Reedsburg |) via stions for such @ structure have bee 

Gaut is Pres. of the Holston National Bank; Hardware Co., $2,285; the Patterson Co., ee a eatimate. oe 
GIRARD, PA.—The Board of Education, p. A. Rosenthal, Vice-Pres.; R. W. Brown, $2,208. —— er nae os Ss 
br. A. D. Baxter, Pres., will build a 2-story Cashier; J. B. Jones, G. P. Chandler, James MILWAUKEE, WIS.—A building permit Pro°Geenening of the Hawston Ship ora 
and basement high school building, 52 x 126 4H. Cowan, U. D. Beeler, Cecil H. Baker, has been issued to the Edward Schuster Co to 25 ft. The bu Iding is to be oe ted na 
ft., with a wing. 5 x * - of — oa L. M. G. Baker and Frank A. Weiss, Di- for its proposed department store to be Harvey T. D. Wil on and: associates on what 
jonia, N. Y, is ~ -“P. Beebe, Fre- rectors. erected at Twelfth and Vliet Sts. three js known as Block 51 on the north side of 


MARYSVILLE, OHIO.—Bids are asked by stories, of reinforced-concrete construction, the Bayou, opposite the foot of Main 















GREENSBURG, PA.—The contract for the the Ohio State Armory Board, B. L. Barger, With elevators, etc. Cost, $160,000 According to the architect's drawings. the 
proposed Pennsylvania R, R. depot has been Secy., Columbus, Ohio, until noon, Aug. 1, MINNEAPOLIS, MINN.—Plangs for a union building is to be 250 75 ft., fronting on 
awarded to the firm of IRWIN & LEIGH- for the construction, complete, including all station, to cost $5,650,000, have been sub- Willow St., the Southern ifie tracks and 
TON, Franklin Bldg., Philadelphia. The branches of the work, of an armory build- mitted to the Commercial Club of Minneap- the Houston Ship Char 

station building, without any of the ap- ing at Marysville, Ohio. Charles Insco  olis by Frost & Granger, Archs., The Tem- CORPUS CHRISTI, TEX.—D. Rider 
proachse, will cost about $70,000. It will Williams is Arch., Callahan Bldg., Dayton, ple, Chicago. The plan includes trackage on Cambridge Savings Pe. ts aan ated 

be about 120 x 40 ft., a 2-story structure Ohio. all lands lying between Third Ave., North, lohu DBD. Dickineasn in ‘he promot ; ms 
with a tower 60 ft. in height, surmounted CRESLINE, OHIO.—Plans are being pre- and Third Ave., South. There will be 30.- hotel project here. The proposed building 
by four clocks, one on each side, each light- pared by Howard & Merriman, Capitol Trust 00 lin. ft. of rails. The station will have wij) cost about $500,000, r 
ed by eight electric lights. Bldg., Columbus, Ohio, for a $50,000 school two towers and a waiting room, 90 x 180 ft EL PASO. TE The El P Lod f 
BALTIMORE, MD.—A_ building will oc”  Duilding, to be erected by the Board of Bdu- ST, PAUL, MINN.—Bids wil, be received ixs have had plans sous a ~s aan a 
iply the site of the old Athenaeum Club, &tion. by C. H. Johnston, Arch., 715 Capital Bank Reeser, Plaza Block, Arcl for a $50.00") 
i the northeast corner of Franklin and CHILLICOTHE, OHIO.—The Scioto Val- Bldg., city, for the construction of the su lubhouse, three siorié and of brick 


les Sts. recently purchased by Mr. ley Traction Co., which has headquarters in perstructure of the Young Women’s Chris and terra 





















: ; . A . : cotta with marble trimmings 
Thomas O'Neill for $60,000. The structure Columbus, announces that it will begin the tian Association building on West Fifth St TACOMA. WASH—TI North Pact 
will be four stories high and will be built construction soon of a passenger station at t will be five stories high, of pressed brick ye ee oclation Wh. Dagtin, 
either of brick and terra-cotta or Indiana Chillicothe to cost about $40,000. F. A. and cut stone, fireproof construction, 10) x 0) WAY Ute ads fae the generat eae 
limestone. The ground floor will be fitted Davis, Columbus, is Pres, and Gen. Mgr. = ~ a ee ee. a Saree salen cok ax eer ache Sieae eka ee 
up with stores, one large one on Franklin > os ’ pb G o. We SRST ues - heii hemhinaet eaaniaie t: aha pakamenns 
St, and four smaller ones along the Charles cemeuien alia aon ae ee city. The structure will be reinforced with — ~ _ firepr a addit m_to the Association 
St. side. The rest of the building will be ; concrete throughout and will cost $250,000 pe ital at Tacoma ist accordl g to 
eine which to erect a city hall building. Bids a . — : plans of Reed & Stem, Archs., 649 Endicot 
‘vided into business apartments for tailor- wij] be invited as soon as plans can be com- FERGUS FALLS, MINN.—Bids are asked jiag gt Paul. Cost. $50,000 
ng purposes, dressmakers and milliners. The pleted. by the State Board of Control, Charles Hal SE en Le eee eee ty 
building will cost about $70,000. The plans 2 vorsen, Chn., until 2 p. m., Aug. 1, for the SAN DIEGO, CAL for a passenger 
were prepared by Baldwin & Pennington, RICHMOND, IND.—The Commissioners of erection and completion of alterations and depot, 3) x SO ft., and two frelght shed 
Professional Bldg. Wayne County have rejected all bids re- additions to kitchen building, addition to to be built of reinforced concrete and t 
mtract for practically rebuilding ceived for the construction of a county in- laundry building and addition to main cor cost appre mately $500,000, have been made 
4 hool No, 60 at Francis and Clifton firmary and will ask for new bids on modi-  ridor of the State Hospital for the Insane at by officials of the Atchison, Topeka & Santa 
ro UCTION Gan $53, B00 oe fied plans and specifications. Fergus Falls, Minn. Plans were gg by Z system, en to press reports. Th 
UCTION .. at $53,300. The work C. H, Johnston, 715 Capital Bank Bldg., St. depot will occupy the site of the presen 
started immediately so that the COLUMBUS, IND.—The Commissioners of pay]. Brick. cut stone and fireproofing, as passenger depot and freight shed, and the 
y be ready in the Fall. aoa eng ype Mt ee ae ae well as steam heating, electric lighting and me See freight sheds will be located two 
BALTIMORE, _MD.—The agineering- Elmer BE. Dunlap, State Life Bldg. Indian. Plumbing are included. Cost, $40,000. oo ror oa. SS 
Contracting Co., 502 St. Paul St., are the polis, is Arch. — 7 LEAVENWORTH, | KAN.—The Chicago Topeka, Kan. Te 
lowe iders on the proposed office build- : Great Western R. R. Co., which has just oe veal : : 
ing for the United States Fidelity & Guar- PENNVILLE, IND.—C. H. Houck, of Bluff- purchased the bridge across the Missouri SAN BERNARDINO, CAL Mra. ( A 
Snty at German and Grant Sts., to ‘on, has been retained to prepare plans for a River at Leavenworth and the terminals con- Rouse is having plans prepared for a 3 
hay n stories, steel frame, brick, gran- School building at Pennville. Lowel P. nected with it, has made arrangements to story apartment house, 1) x 100 ft., to be 
ite limestone, gas and electric’ light- Grisell, Trustee. build a passenger station in this city for the erected here. It will be built of brick over 
ing, ‘tors, plumbing. The low bid was B 7 IN L MILLIKAN joint use of itself, the Rock Island and the stee] frame. 
$108 Otto G. Simonson, American Bldg. s ROOKVILLE, 1! = , oe h heen Burlington railroads. It has also arranged OAKLAND, CAL.—Bids were received on 
ig A Noted last week. : wate Life Bidg., of In ee me — en to use the Missouri Pacific tracks from Lea July 12 for the fire alarm and police tele- 
3 s are being received by the PITTS- Sars $82,600. to remodel the court- venworth into Kansas City instead of the graph building at 13th and Oak Sts. The 
BUR ONSTRUCTION CO., 787 Fifth ouse, at $82,600. Burlington tracks. L. C. Fritch, Chicago, hijdders are: Williams Bros. & Henderson, 
ni°: New York, for the seepeme hospital BRAZIL, IND.—Bids will be asked by Mrs. Ill., is Ch. Engr Oakland, $45,675; R. Dewar, San Francisco, 
oe on the Johns Hopkins ital Charles Minshall, for constructing an apart- RUGBY, N. DAK.—Bids will be received $46,797; Hostrowser & Pedgrift, Oakland, 


ee ‘s, from age by Grosvenor’ Atier- ment house on Franklin St., as soon as until Aug. 10 by H. Albertson, County Audr., $44,975; Richon-Ehrhart Engineering & 
&. ‘8 West 34th St.. New York. Cost, plans are completed. Mack Johnson is Arch. for the general construction of the cut stone, Construction Co., San Francisco, ; 
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Clinton Fire Proofing Co., San Francisco, 
$44,050; E. D. Crowley Co., $45,980. 

A $300,000 building, six stories, to be 
constructed of reinforced concrete, is planned 
for the Oakland Chamber of Commerce. It 
will be located near Broadway and will be 
the home also of the various improvement 
clubs and civic organizations of Oakland. 
W. E. Mackey is Pres. of the Chamber of 
Commerce; Frank Leach, Jr., is Chn. of 
Bldg. Com., and he, with his associates, are 
working out a schedule for the architects 
who intend to compete for the structure. 

MONROVIA, CAL.—We are officially ad- 
vised that Albert C. Martin, Arch., H. W. 
Hellman Bldg., Los Angeles, Cal., is prepar- 
ing plans for a convent to cost $50,000, to 
be erected at Monrovia, for Rev. Father J. 
Conaty. The building will have two stories 
and basement, brick construction and steam 
heat. It will be fireproof and 120 x 180 ft. 
Contracts will be let about Oct. 1. 

LOS ANGELES, CAL.—Morgan, Walls & 
Morgan, Archs., Story Bidg., are preparing 
plans for an 11l-story office building, 34 x 
120 ft., to be erected on West Fifth St., 
between Spring St and Broadway, for the 
Title Insurance & Trust Co. It will have 
three floors in the basement, which will be 
40 ft. deep, will be fireproof with steel 
frame, brick walls, and glazed terra cotta 
and pressed brick facing, hollow metal in- 
terior trim. Jstimated cost, $300,000. 


BAKERSFIELD, CAL.—The Roman Cath- 
olic Parish of Bakersfield has had plans pre- 
pared for a 3-story hospital building, to be 
erected on the block surrounded by Trux- 
ton Ave., 16th, B and C Sts. The building 
will be of brick and stone with hollow tile 
partitions, elevator, steam heat, laundry 
plant and garage. Cost, $50,000. 

NAPA, CAL.—Bids will be received until! 
Aug. 9 by the State Department of Engineer- 
ing, Sacramento, for the erection of a group 
of buildings at the Napa State Hospital. 

*SAN FRANCISCO, CAL.—Bids are asked 
until 3 p. m., Sept. 1, by James Knox Tay- 
lor, Superv. Arch., Treasury Dept., Wash- 
ington, D. C., for painting, etc., at the U. 
S. post-office, court-house, etc., at San Fran- 
cisco, Cal.. 

PHOENIX, ARIZ.—H. C. Thomas has com- 
missioned an architect to draw plans for a 
$50,000 hotel building to be erected near the 
Indian School here. It will be of Arizona 
sand stone construction. 

SALT LAKE CITY, UTAH.—W. N. Griffin 
is having plans prepared for a 3-story frame 
and plaster apartment house, 50 x 100 ft., 
to be erected on East First South St. A row 
of 20 cottages will be erected in the rear. 
Cost of entire work, $50,000. 


MONTREAL, QUE.—The Building Commit- 
tee of the Y. M. C. A. has about completed 
the extension plans upon which it has been 
working It is expected that bids will be 
invited at once for the future headquarters 
on Drummond S8t., and the two centers at 
Westmount and Fairmount. Extension is 
contemplated also in another locality, the 
name of which will be given out when the 
site is secured. When all these projects 
are achieved, the Y. M. C. A. will have five 
local branches besides its headquarters. The 
Westmount center will be situated at the 
corner of Arlington Ave. and Sherbrooke St. 
The building will contain about 25 rooms to 
be used as dormitories. There will be a 
fully equipped gymnasium and a swimming 
bath. The same intentions prevail at Fair- 
mount The basement for the headquarters 
building is being completed and the site of 
the power-house excavated. The headquar- 
ters building will contain 150 dormitories, 
baths and two gymnasiums, one for men and 
one for boys. 


MEXICO CITY, MEX.—It is stated that 
the Federal Council has been authorized to 
expend about $1,250,000, U. S. currency, for 
the construction of parliament buildings here. 


WATER SUPPLY—IRRIGATION. 


(*Denotes that this work is advertised in 
Engineering News.) 


BANGOR, ME.—Bids were opened on July 
7 by the Water Board, for the construction 
of a filtration plant from the plans of James 
M. Caird, of Troy, N. Y. Contract has been 
awarded to the NEW YORK CONTINENTAL 
JEWELL FILTRATION CO., 15 Broad St., 
New York, at $69,120. The mechanical fil- 
ter will have a daily capacity of 6,000,000 
gallons, with 500,000 gallons clear water 
well and will require 4,000 yd. excavation, 
1,200 cu. yds. concrete and 60 tons rein- 
forcement bars. The Norwood Engineering 
Co., of Florence, Mass., bid $75,200. 

CHELSEA, MASS.—Bids will be received 
until Aug. 1, by the Metropolitan Water 
and Sewerage Board, 1 Ashburton Pl., Bos- 
ton, for laying 1,080 ft. of 36-in. and 730 
ft. 30-in. c.i. water pipe at Chelsea. Dexter 
Brackett is Ch. Engr. 

SAUGUS, - MASS.—Bids will be received 
until Aug. 1, by the Selectmen, George 
Quarmby, Chairman, for furnishing and lay- 
ing about 12,700 ft. of 10, 8 and 6-in. stand- 
ard c.i. water pipe, two 10-in., two 8-in. and 
five to ten 6-in. standard gate valves, five 
to ten hydrants of approved make, nine to 
fourteen telescopic iron gate boxes and 
covers 

NEW YORK, N. Y.—Bids are asked by 
Henry S. Thompson, Comr. Water Supply 
Gas and Electricity, until 2 p. m., Aug. 3, 
for hauling and setting fire hydrants and 
furnishing, delivering and laying hydrant 
service pipe and appurtenances in various 
streets in the Borough of Brooklyn; and 
hauling and laying water mains and appur- 
tenances and removing existing water mains 
in Franklin, Hegeman and New Lots Ave. 

*NEW YORK, N. Y.—Bids were received 
by the Board of Water Supply on July 20, 
for Contract 98, for making test-borings ex- 
pected to require casing deeper than 200 ft. 
or to attain a total depth greater than 00 
ft., aggregating about 10,000 lin. ft., in the 
Boroughs of Manhattan and Brooklyn. The 
bids follow: Healey Sewer Machine & Con- 
struction Co., 21 Park Row, $39,175; Sprague 
& Honwood, $45,275; Edward Christman, 
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$53,862; Phoenix Construction Co., $58,750; 
Sullivan Machinery Co., $62,750; John B. 
Rulan & Co., $49,675. 

BUFFALO, N. Y.—We are officially ad- 
vised that the TURNER CONSTRUCTION 
CO., 11 Broadway. New York, has been 
awarded contract by the Jacob-Dold Pack- 
ing Co., ior he construction of a reser- 
voir here, 68 x 40 ft. The reservoir is 
designed to carry a 3-story building to be 
constructed later. 

*CHERRY CREEK, N. Y.—Bids will be 
received by the Board of Trustees until 8 
p. m., Aug. 10, for furnishing the materials 
and constructing a system of water-works. 
There will be required approximately the 
following material: Six miles of 8 6 and 
4-in. c.-i. pipe; 42 fire hydrants, gate valves, 
concrete impounding reservoir, etc. Witmer 
& Brown are Engrs., Buffalo, N. Y. 


SOMERSET, PA.—The town proposes to 
sink four wells to a depth of about 40 ft. 
in the white sand rock, where an artesian 
stream of water has been located. The citi- 
zens will be asked to issue $10,000 or $12,- 
000 of bonds to pipe the water and install 
a meter system. L. E. Chapin, of Pittsburg, 
is Engr. 

ASHLAND, PA.—The Summit Hill Water 
Co., on July 2, awarded contract to AN- 
DREW BRESLIN to place a concrete bottom 
in the reservoir and to make the reservoir 
two feet higher. The capacity of the reser- 
voir will be increased from 175,000 to 275,- 
000 gallons. 

NORTH BRADDOCK, PA.—Plans for the 
erection of a municipal water plant are be- 
ing made by officials of the borough of 
North Braddock, Patrick O’Connell, J. J. 
Phillips and R. J. Campbell, Councilmen, 
having been appointed to get data and prices. 
The Pennsylvania Water Co. now furnishes 
water in the borough, but its contract ex- 
pires in three years. 


CUMBERLAND, MD.—The City Council has 
appropriated $5,000 for engineer’s service, 
examinations and plans for a gravity water 
supply from Evitts Creek, with Bottle Run 
as an adjunct. The Legislature has au- 
thorized a $500,000 bond issue to be ap- 
proved by voters. 


NORFOLK, VA.—We are officially advised 
that the AMERICAN WATER SOFTENER 
CO., Mutual Life Bldg., Philadelphia, Pa., 
has been awarded contract By the Norfolk 
& Western Ry. Co., for 15 water softening 
plants, ranging in capacity from 12,500 to 
18,000 gallons per hour. 

MORGANTOWN, W. VA.—Plans are be- 
ing prepared for the construction of a 
75,000,000-gallon reservoir. 

ASHEVILLE, N. C.—M. H. KELLY, Ashe- 
ville, has secured contract for water and 
sewer construction here at $12,000. 


WEST DURHAM, N. C.—The Erwin Cot- 
ton Mill Co. contemplates the construction 
of a plant to furnish water for its bleachery 
and the town. Normal capacity will be 
1,500,000 gallons. 


ATLANTA, GA.—Bids will be received un- 
til July 29 by R. V. La Dow, Supt. Prisons, 
Washington, D. C., for furnishing and de- 
livering at the U. S. Penintentiary, At- 
lanta, a boiler feed pump. 

MONTEZUMA, GA.—The city has voted 
$5,000 of bonds for the construction of water 
tower and other improvements to the water- 
works. 


MOBILE, ALA.—Wright Smith, City Engr., 
is having preliminary surveys made for the 
extension of the water-works system for the 
city and suburbs. 


OPELIKA, ALA.—See item under Light 
and Power Plants. 


OSYKA, MISS.—The proposed water-works 
to be constructed here will cost about $20,- 
000. Contract will probably be let in Sep- 
tember. Xavier A. Kramer, of Magnolia, 
is Engr. 


COLLINS, MISS.—The city has awarded 
contract to the GUARANTEE PAVING CO., 
Collins, for the construction of a_reser- 
voir for the water-works plant of rein- 
forced concrete. Capacity 200,000 gallons. 


BATON ROUGE, LA.—The city will ask the 
Baton Rouge Water Co. to extend the water 
mains about 3% miles, ten plugs to each 
mile. : 


LOUISVILLE, KY.—Bids will be received 
until 11 a. m., July 30 by the President 
of the Board of Water Works at the office 
of the Louisville Water Co. Theodore A. 
Leisen, Ch. Engr. and Supt. 489 Third St., 
Louisville, for cleaning out the mud from 
both sectiong of the Crescent Hill reservoir 
and concreting the bottom of both basins. 

LEITCHFIELD, KY.—Oelze_ Bros., of 
Owensboro, Ky., have bought the water and 
electric light franchise and have two years 
to begin the construction of water-works 
plant, with the right to commence electric 
light plant in August or this fall. 


URBANA, OHIO.—An ordinance has been 
adopted authorizing a bond issue of $250,000 
for the construction of a city water-works 
plant. 

MILLERSBURG, OHIO.—An appropriation 
of $8,000 has been made for the extension 
of the water works system. Bids for the 
work will soon be asked. 

INDIANAPOLIS, IND.—The Indianapolis 
Water Co. F. C. Jordan, Secy., 123 Monu- 
ment Pl., is considering the construction 
of a dam at Broad Ripple. 

COLDWATER, MICH.—The question of in- 
stalling a power pumping system at the 
municipal water works is being considered. 
W. H. Frederick is Supt. Water and Light 
Plant. 

WYANDOTTE, MICH.—Bids were opened 
on July 13 by the Board of Public Works 
for a pumping engine and laying intake 
pipe. The lowest bid was that of Keat- 
ing Bros., of Detroit, at $16,389. 

DETROIT, MICH.—Smith, Hinchman and 
Grylls, 710 Washington Arcade, have let the 
general contract for the new pumping sta- 
tion for the city, to F. H. GODDARD, 910 
Ford Bidg., at $375,933. B. F. Guiney is 
Secy. Water Bd. 


MARQUETTE, MICH.—Plans and specifi- 
cations for the city water sterilization plant 
were received from Hering & Fuller, 170 
Broadway, New York, on July 11, and were 
adopted by the Water Board. Bids for the 
construction of the building and the neces- 
sary tanks and other equipment are to be 
advertised for at once. 

DUNDEE, ILL.—Bids will be received until 
Aug. 1 by Village Board of East Dundee, 
Lewis R. Barrett, Pres., for furnishing and 
laying about 12,840 ft. of from 6 to 4-in. 
ce. i. water mains with 30 hydrants, 23 6-in., 
five 4-in. valves, etc. W. 8S. Shields En- 
gineering Co., Hartford Bldg., Chicago, are 
Engrs. 

WINNETKA, ILL.—Bids will be received 
until July 30 by the Village Trustees for 
laying a 20-in. intake pipe from the water 
pumping station of the village for a dis- 
tance of 3,000 ft. into Lake Michigan. 

TOULON, ILL.—We are officially advised 
that bids will be asked soon for the con- 
struction of a water-works plant. Noted on 
July 14. Arthur Skiner is City Clk. 

CHICAGO, ‘ ILL.—William G. Krieg, City 
Arch., has let general contract to the WAR- 
NER CONSTRUCTION CO., 112 Clark St., 
Chicago, for the construction of the pump- 
ing station, at 104th St. and Stewart Ave., 
200x200 ft., at $250,000. 

EAU CLAIRE, WIS.—The Council has de- 
cided to build a concrete reservoir near the 
pumping station for an emergency supply. 
Capacity, 400,000 or 500,000 gallons. 

LA CROSSE, WIS.—The Water Commit- 
tee of the Common .Council has decided to 
recommend to that body the erection of a 
new pumping plant at the La Crosse River 
in Levee Park to cost $251,000. The filters 
and one boiler are to be eliminated, but can 
be added later. Water is to be taken from 
the Mississippi River and run through a 
sedimentation basin. 

CORYDON, IOWA.—See item under Sewers. 


DEXTER, IOWA.—See item under Light 
and Power Plants. 


TABOR, IOWA.—The citizens on July 8 
voted to issue $5,000 of bonds for water- 
works, Bids for construction will be re- 
ceived until Aug. 


SIOUX CITY, IOWA.—Bids will be received 
until July 30 by K. C. Gaynor, City Engr., 
for the construction of 800 ft. of 4 x 5-ft. x 
8-in. tunnel and placing 800 ft. of 16-in. c. 
i. suction pipe. Bids are asked on both 
brick and concrete. 

CHEROKEE, IOWA.—Bids will be received 
until Aug 2, by William Shardlow, City 
Clk., for sinking a 6, 8 or 10-in. well at 
pumping station of the city water-works. 

GRANITE FALLS, MINN.—The citizens on 
July 15 voted to issue $40,000 of bonds 
for improving the water-works and electric 
light plant. Henry L. Kaslin is City Clk. 

DONNELLY, MINN.—The following bids 
were opened on July 14 for the construction 
of water-works from the plans of J. A. 
Rowat, of Willmar; Des Moines Bridge & 
Iron Co., Des Moines, Iowa, $6,490; T. W. 
Schruth, Fargo, N. Dak., $6,725; Rowat & 
Bennett, Willmar, $6,795; E. F. Webster, St. 
Cloud, $7,132; Danforth & Frasier, Roches- 
ter, $7,298; W. D. Lovell, Minneapolis, $8,- 
464. 


FORT LEAVENWORTH, KAN.—Bids will 
be received until July 30 by Capt. William 
D. Davis, Q. M., U. S. A., for constructing 
water mains, meters, etc., at this post. 


PITTSBURG, KAN.—The citizens on July 
12 voted to issue $300,000 of bonds for 
water-works. O. T. Jones is City Clk. 

CASSELTON, N. D.—Bids will be received 
until 6 p. m., July 30, by B. D. Youella, 
City Audr., for constructing a concrete or 
brick reservoir. 


BOWBELLS, N. DAK.—The town has 
voted to issue bonds for the construction 
of a water-works system. 


BUTLER 5S. DAK.—The citizens on July 8 
voted to issuc $8,000 of water-works bonds. 
EDGEMONT, S. DAK.—Bids will be re- 
ceived until Aug. 10 by C. A. Hardy, City 
Audr., for boring and piping with about 
2,900 ft. of 4 and 5-in. pipe an artesian well. 


REDFIELD, S. DAK.—Bids are asked by 
the City Council until 8 p. m., Aug. 1, for 
laying water mains in various streets. H. T. 
Patch is City Audr. 


*PHILIP, S. DAK.—Bids fof the construc- 
tion of a water-works system will be re- 
ceived by the city until 3 p. m., Aug. 8. 
A. S. Anderson is City Audr. 


MILES CITY, MONT.—Burns & McDonnell, 
Scarritt Bldg.. Kansas City, Mo., have com- 
pleted revised plans for improvements to the 
water-works, sewer system and electric light 
plant. Estimated cost, $230,000. 

HAMBURG, ARK.—See item under Light 
and Power Plants. 


SAN ANTONIO, TEX.—Bids are asked un- 
til Aug. 1 for boring an artesian well. Ad- 
dress C. A. Davies, Frost Bank, San Antonio, 
for information. 


SEYMOUR, TEX.—F. L. DALTON, of Dal- 
las, has secured contract for the construc- 
ticn of water-works. 


TEMPLE, TEX.—The Water Commis- 
sion on July 13 determined on several miles 
of extension of water mains, mostly in the 
north part of the city. The 8-in. mains now 
between the city and the Leon River pump- 
ing station, which have been replaced by an 
18-in. main, will be taken up and relaid in a 
belt on the north of the city, following 
closely the city limits. The 8-in. main will 
be connected with a 6-in. supply main that 
will run lateral to the main feed pipe, sup- 
plying a large territory heretofore inad- 
equately furnished with water. About 20 ad- 
ditional fire hydrants will also be placed in 
the section thus covered. A large filtration 
plant to take the place of the old open res- 
ervoir will be built this Fall. 


SAPULPA,; OKLA.—The City Council has 
ordered the installation of a filtering plant. 
Surveys have already been made for the 
building of a $250,000 water system. The 
plans of making the Arkansas River as a 
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base of supply has been 
Rock and Pole Cat Creeks 
selected. 

FOSS, OKLA.—Plans 4 
for the installation of a wat 
have been accepted by the 
Kennedy, is Supt. of Cons 
mated cost, $25,000. 

BOULDER, COLO.—Plans 
sidered by the City c¢ 
improvement and extension 
works. Estimated cost, abou: 

DENVER, COLO.—On Sep: 
will vote on issuing $8,000,\1« 
the construction of a munici; 
plant. 


COLORADO SPRINGS CoOL: 
by, City Engr., is making ; 
construction of two large res 
north slope of Pike’s Peak. 

9 will have a capacity of 13,32 
No, 10 about 7,000 acre-ft. 

*BOULDER, COLO.—We are 
vised that all bids were r: 
City Council on July 18, for 
tou of a rubble concrete mas 
Albion Lake reservoir, Boulder 
io oe OU it. high and the w 
about 13,000 cu. yds. rubble 
gether with necessary exca\ 
houses, valves, etc. The 
tae work. M. 8S. Ketchum j; 
Engr., 438 Century Bldg., Deny: 

LAS VEGAS, N. MEX.—Th 
DEVELOPMENT CO., of Deny: 
received the contract to cons 
irrigation system in the vic 
Vegas, that will reclaim about 
and which will cost approxima; 

CAMAS, WASH.—W. C. Ellio 
Camas, has presented plans to 
for a gravity water system, ani : 
that the city issue bonds for at | 
to carry through the project. | 
that two intakes, one on the Litt 
gal River and one on Deer Cree} 
so that in case the water becom« 
account of logging operations on 
the supply may be taken from ¢ 

SPOKANE, WASH.—The Strat! 
tion Co, has begun negotiations 
largement and extension of its 
that 5,000 more acres may x 
irrigation. The original holding o! 
pany was 5,000 acres, located in G 
ty, about half way between Str 
Soap Lake. At that time the co: 
capitalized for $300,000, but th 
cently been increased to $600,\U 
view to practically doubling th: 
of the project. J. E. Whatley 
Spokane, 

BELLINGHAM, WASH.—The Water Board 
has decided to construct a steam D 
plant and reservoir to supply th« 
Silver Beach with water. 

BANDON, ORE.—A bond issue | 
000 has been voted for the const: 
municipal water-works, 

ALTADENA, CAL.—The Rubio anyot 
Land & Water Co. will build a reservo 
summer at the mouth of the Canyo 
mated cost, $15,000. 

RED BLUFFS, CAL.—The Sacramento |: 
rigation Co., a corporation organized under 
the laws of Oregon, has filed a notic 
propriation on water with the < 
corder, claiming 8V,000 ins. of th: 
waters of the Sacramento River 
purpose of operating a pumping pla: 
is to be used to divert water from 
ramento River for irrigating lands in Ant 
lope Valley, east of here. The same 
pany also claims 5,000 ins. of water f 
rigation purposes, to be used in 
the lands above mentioned. The p! 
the notice is posted and where th: 
declares its intention of erecting t! 
ing plant is on the east side of 
about three miles north of Red 
Section 3, Township 27 North, Range 
West, on what is known as the “Uld Matlock 
Place.” 

FORT BARRY (Sausalito post-off 
—Bids are asked until 11 a. m. 

Maj. George McK. Williamson, Q 
A., Fort Mason, San Francisco, Ca 
construction of a reservoir, wood 

tending mains, etc., at Fort Barry 


HOLTSVILLE, CAL.—Bids_ wil! 
ceived until Aug. 9, by the Board 
tees for furnishing one 40 HP 
engine, one duplex double-acti 
pump, a 50,000-gallon steel tank 
steel tower, and pipe hydrants 
for the new municipal water system 
fications are on file at the office 
City Clerk. 


FORT MASON (San Francisco post 
CAL.—Major George McK. Wi 
M., U. 8. A., Fort Mason, has awarded co! 
tract to A. L. CHAMBERS, 624 Wals 
Ave., Otkland, Cal., for the construct 
an 8-in. water main from Pre 
Mason, at $14,947. Bids we: 
July 5. 

LODI, CAL.—Contract for fu: 
for the water plant, bids opened 0! 
has been awarded to the CRANE 
San Francisco, at $17,337. 

CISCO, UTAH.—See item under 
Power Plants. 


FRUITLAND, UTAH.—Bonds 
have been voted by the Fruit! 
Co., E. T. Benshausen, Secy., 
struction of an irrigation syst 
further will be done at prese! 

CALDWELL, IDAHO.—The 
voted public improvement bond 
including $50,000 for water-wo: 
and $26,000 for paving the city 

MONTREAL, QUE.—Hering ° 
Broadway, New York, have 
report, it is stated, on the ne 
a filter plant for the city's 
They favor St. Lawrence Rive 
satisfactory supply. Bstimate: 


~ $400,000 


s filter plant, $1,500,000. 


LONDON, ONT.—Bids will t 
til July 29 by the Water Co! 
Ellwood, Secy., for the follow 








©. pplement—July 28, 1910. 








4 ; ( Non turbine pumps, 250- 
P - << Section B—Two 250-HP. 


















































































































































2 ft n, gelf-starting synchronous motors 
aaa rect-connected exciters. Section C— 
wit) KVA., 3-phase, 13,200 to 2,300-volt, 
‘el 4 transformers. Section D—Switch- 
be uipment for B and C. Section E— 
- card equiment for incoming line and 
an “power and lighting line, with 
lig arresters, etc. Section F—A 25- 
<1 vgle-phase, self-cooled, 2,300 to 110- 
. iting transformer. H, J. Glaubitz is 


E continental Life Bldg., Toronto. 
rON, ONT.—We are officially ad- 
the AMERICAN WATER SOFT- 
). Mutual Life Bldg., Philadelphia, 
-ed contract for a water-softening 
r the Toronto, Hamilton & Buffalo 
of Hamilton. 
WALL, ONT.—We are officially ad- 
the town proposes to construct 
ks and sewage plant. Estimated 
: 4000. KF. Magwood is City Engr. 
ral \ ) MEX.—Applications for conces- 
tae : ; ‘use the rivers and smaller 
ruc- E ree ¢ Mexico for irrigating purposes 
Da ES bat made to the National Department 
tam B aa to as follows: By M. Dahgren, for 
— to use about 16,000 gallons of 
t r second from the Champayan La- 
Bat Bs oe he State of Tamaulipas, to irrigate 
aie 3 a lar cect of land upon his San Francisco 
Ung = i By Carlos E. Tamez, for the use 
3 : 600 gallons of water per second 
ie Pabrillo River, in the State of 
3 on, to irrigate a portion of his 
de Conchos hacienda. By Pedro 
id Luisa L. Vdad de Campos, to 
1,200 gallons of water per second 
mt Laja River, to irrigate their lands 
“Sate of Guanajuato. By Jose E. Gay- 
+) «tablish @ large irrigation enterprise 
end ; valley of the Yaqui River in the 
50,00 a ‘sate of Sonora. By Jose Valenzuela, to 
ests i the water of the Coatan River in the 
crate of Chiapas to irrigate a large tract 
and. By Dionisio Garcia, to construct 
» extensive irrigating canal system in the 
crate of Michoacan, to irrigate a part of his 
ranel By Hipolito Maldonado, to use the 
‘m the San Juan and Las Liebres 
near Agualeguas, State of Nuevo 
irrigate his lands. 


SEWERS. 


ia Fs (*Denotes that this work is advertised ir 
Y Was i Engineering News.) 


LACONIA, N. H.—The City Council has 
ized a bond issue for 320,000 for the 














ef ut 
oe ue po ion of the sanitary sewer system. 
‘ai 4 Work will commence at once, construction to 
E be done by the Sewer Department. Charles 
Board be 4. French is City Engr. 


*,ATTLEBORO, MASS.—Contracts have 
been awarded as follows by the Committee 
sewerage for Contract B, 11,150 lin. ft. 














$60, ‘ 1) 30-in. concrete sewer, 240 lin. ft. 20 and 
2G 5 BO-it -i. pipe, and 45 brick manholes, to 

; BRUNO & PETITTI, Boston, at $58,876. 

Yany F Contract C, 3,600 lin. ft. of 30-in. concrete 
this 4 sever, 2,460 lin. ft. of 30-in. c.-i. pipe and 

Es ; 23 brick manholes, to the same contractors 


it $33,189. Bids were opened on July 6. 
List of bidders and contracts noted on July 
i4. J. J. Van Valkenburgh is Engr. 


f af BROOKLYN, N. Y.-—Bids are asked by 
ty Re : Alfred K, Steers, Boro, Pres., until 11 a. 
flowing F m., Aug. 3, for furnishing all the labor and 
or materials required for constructing sewer in 
. wh E iith St., between Seventh Ave. and Ninth 
ne Sa ' Ave., with outlet sewers in Bighth Ave., 
1 An between 44th St. and 49th St.; Ninth Ave., 
n : between 44th St. and 47th St.; 47th St., 
for ir . between Ninth Ave. and Tenth Ave., and in 
rigating | Tenth Ave., between 47th St. and S0th St., 
he 4 in the Borough of Brooklyn (abandoned con- 
ES ract, as per Section ‘‘Z’’ of contract, of the 
% Long Island Contracting & Supply Co.) 
. BROOKLYN, N. Y.—Bids are asked un- 
ll a. m., Aug. 12, by Alfred E. Steers, 











Re Boro. Pres., for constructing sewers in va- 
Es rious streets and for repairs to sewers in 


several streets, 


; E *ROME, N. Y.—Bids have been opened for 
0, dF . a sewage disposal plant and separation of 
, U.S storm water sewer at the Rome Custodial 
r Asyium, Charles Bernstein, Supt. Contract 
was awarded by Franklin B, Ware, State 
Arch., Albany, on July 14 to ANGELO 
be re COLONGELO, 128 Lock St., Rome, at $9,800. 

é . GLEN GOVE, (L. L), N. Y¥.—William B. 
Fuller, 150 Nassau St., New York, has pre- 


= 
- 
Pepe ees 








par plans for the proposed sewer system 
7 : 4 at Glen Cove. 
, Spe é i NEW YORK, N. Y.—O’LEARY & FLAN- 
of the g AGAN, of 245 East 202d St., New York, 


have been awarded contracts for the con- 
struction of sewers in Northern Ave., be- 
tween 18lst St. and 190th St., at $41,248. 
Bids were opened on July 6. List of bid- 
Jers noted on July 14. 

GLEN COVE (L. 1L.), N. ¥.—George W. 
\ 170 Broadway, New York, it is re- 
has prepared for the Village Im- 
ement Society plans for a sewer system 


















one has estimated the cost at $60,000 to 
. 3 » 00) 
July 4 ; ae : str 
0 BELLEVILLE, N. J.—The Belleville Town- 
‘tip Committee has selected Frank T. Shep- 
aD ard, (49 Broad St., Newark, to prepare pre- 
. ‘ry plans for the construction of a 
$400,000 sewer system. 
evi wation JN VY BRUNSWICK, N. J.—Bids will be 
Sa rn 1 until 8 p. m., Aug. 1, for sewers 
Nothing ‘i Vommercial Ave. and Harvest St., and 
u ind gutter on Hale St. Fred C. 
i as ler is City Surv. 
$76,000 TO: \\NFIELD, N. J.—EDMOND F. SAX- 
*ension ae 4 Liberty St., New York, has been 


aw ) contract by the city for labor only 
t structing a storm sewer. The work 
r 265 ft. of 30-in. storm sewer, 375 
2 - Storm sewer, 400 ft. 12 and 15-in. 
ons, two manholes, 12 inlets. The 


will be furnished by the city. Bids 
ened on July 5. 


i(ERFORD, N. J.—Bids are asked un- 
m., July 29, by the Borough Coun- 


‘he construction of a lateral sanitary 
wes Te. oman Ave. F. A. Stedman is 














than to join the Passaic Valley Joint Sewer Commissioners 
Districts. It is stated that this is also Sec A,’ of the Western 
of Montclair, Glen Ridge and Bloom tract 
field, provided they join with East Orange in 
a co-operative disposal system. 

*HADDON HEIGHTS, N. J.—Bids were re 
ceived on July 19 by the Mayor and Borough Si : 
for construction of certain sanitary Elm St., at $4,082. Bids were 
sewers and sewage disposal works, being a July 6. 


part of a general sewerage system ao AKRON, OHIO.—The City Counci 


: ; ; propriated $4,000 for the purchi: 
Clerk. Approximately, the proposed PFOPr ated $4, ws gen be 


PLEASANTVILLE, PA.—Plans, specifica new sewer to AASK a 
estimates are asked by Borough lumbia City, at $6,774 Estimated 

for a sewage disposal plant. 

MONACO, PA.—J. L. CONNERS, of Free 


NORRISTOWN, PA.—The lowest bid 


age-disposal plant was submitted by the 
CONSTRUCTION CO., f Pittsburg, " ' at : P 
was awarded contract at $39,728 INDIANAPOLIS, IND.—The Board of 

& Mebus, of Philadelphia, "ar lic Works has annulled contract 


$235,000 authorized by election on 
July 21, $65,000 will be spent in building a 
sanitary sewer system on the foot front plan, 
$150,000 will be used to install a gravity 


of making the surveys for the sewerage sys- See f a sewer and septic 
tem has been completed. Bids will be asked & phere pee of % * OO, _ “a 
as plans are completed. Robert B mated cost, $15, : a 


ASHEVILLE, N. C.—See item under Water 
Supply—lIrrigation. 

MURPHY, N. C.—M. H. KELLY, of Ashe- and inlet connections at 50 cts. per lin. ft. 
ville, has received the sewer and water con- 
tract here at $12,000. 


and improving the sanitary sewer 
system. W. G. Wetmore is City Engr. 

HAMMOND, LA.—The Town Council is Bldg., St. Louis, Mo., is Ener. 
considering an issuance of bonds for the is Village Clk. 
construction of a sewer system. 

LAKE CHARLES, LA.—The city on July 
14 voted $360,000 of bonds for sewers, pav- plant. 
ing, city hall, etc. mence the work. 

LOUISVILLE, KY.—Bids were opened on DES MOINES, IOWA.—Contracts for 


July 8 by the Commissioners of Sewerage structing 3,965 
for constructing Sec. 


ENGINEERING NEWS. 


: ————————— eee 
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EAST ORANGE, N. J.—Edward S. Pierson, Ill., $38,816; Henry Bickel Co., 
Chn. Special Sewerage Com., has stated that $39,120; Joseph Ferry & 
Harrison P. Eddy, Consulting Engr., Boston, Pa., $39,689; L. W. Hancock Co., Louisville, 

has reported that it will be cheaper $30,S/2 

to build and operate a sewage disposal plant tids will be received until Aug 
of Sewerage for 


72. 
STRUTHERS, OHIO.—W. E 


ract by the city for the 
iitary and storm sewers 








specifications filed with the 








consists of about 36,000 ft. of vitrified ‘OF 4 sewage disposal Jeans wae 
sewers, 8-in. to 12-in. laid complete, erected ae Se eee aoe 
manholes and flush tanks; a small pene a ccaiiatinn of Rane: 
indeterminate amount of agricultural drain- {Parcs bo nag gr gy ll es 
in sewer trench; sewage disposal - Cane = we pee 
consisting of masonry sewage tanks, MARION, OHIO.—Bids will be 
coke-filled filters, sand filters with the Director of Public Serv 
embankments, piping, valves, siphons, July 29, for furnishing the nece: 
Contract bas been awarded to B. F and material for constructing 
SWEETEN & SON at $53,000. Work is to sewer in Nunnin St, Bids 
be completed in 150 working days. materials must be separate, and 
LYON, PA.—Bids are asked until required pot eee eee ae eee 
Aug. 3, by the Commissioners ot ‘®T!4! te be a eage Fg Tobit 
Township for the construction of ae me. VSS : obin 
1,200-ft. sewer. Joseph Olszenski_ is SOUTH WHITNEY, IND 
Alden, Pa. Board on July let the cont: 


SY,000. Other bidders were 
Erdmann and Dennis Gallivat 


City, and Derheimer & Co., of 
secured contract for constructing 


sewers here, at $6,651. 


July 8 for the constructing sew- 
were opened on July 8 


sewer in the Parkway from 


Sts., and will receive new bids 
HARRISBURG, PA.—An _ ordinance has : 
presented to the City Councii of Har- 


cost, $31,000. 


risburg providing for the construction oi a ; ee ILL We ae ring 
care for additional drainage for Vised that the city is considering 
St. east of 13th St. Estimated struction of a surface water 


: 0, 006 ‘ow is C Ban oo mated cost, $7,000 to $8,000 : 
“prheheane PA Paces - naa hee oes asked about October. Peter O’Kiely 
: a -—Bids are ske ; e 


: 7 Cl 

city until 10.30 a. m., July 29, for the con- ia anil oon - * ; 

struction of sewers in various streets. a ey — ouncil 
CHAMBERSBURG, PA.—Of the bond is- sia aabdecniaat on » cost ¢ 


pare estimates on the cost of 


Tenth and 13th Sts. 


water system from the Caledonia State For- BARRINGTON, ILL.—We are off 
estry Reserve, $15,000 will be spent in street vised that the city is considering 
paving for street intersections and the pub-  ‘truction of a sewer. Estimated 
lic square on the foot front plan and $5,00) 00. Bids will be asked about 
be used for a new fire house. William B. Ewing is City Engr. 
CENTERVILLE, MD.—Preliminary work MOUNT VERNON, ILL.—We are officially 


Palatka St., near Garrison Ave., Engr. Bids will be asked about 
Md., is Engr. Noted on July 7. Aug. 10 ; : 
CLIFTON FORGE, VA.—The City Councii | LEWISTOWN, ILL.—We are off 
considering the issuance of $65,000 of vised tha the city is wie eecaggpselaee seo 
bonds for the construction of sewers, paving ‘Struction of eee ae ae 
streets and sidewalks, building bridges, etc. cement sidewalks ustimated 


tids wi be asked about September 
Mn Tate Ga Cm a fo ta. 
Streets is reported to have recommended the Neveresuntneres . 
construction of a sewer on Broad St., from CONNERSVILLE, ILL ow TS 
Adams to Ninth St., at a cost of about $16,- has awarded contract to OTS 


Allison is City Clk 


for the construction of storm 
manholes, te., in Columbia 
Aves. A 12-in. sewer will be 
47 cts. per lin. ft., manholes 





WEST DURHAM, N. C.—The Erwin Cotton for constructing two new sewerage district 
is considering the construction of a One district lies on the north 
Sewer system. from Elm Pl. through Union addition 


SUMTER, 8S. C.—The City Engr. will pre- present terminus on Euclid Ave., 
specifications for constructing a main Other takes in the entire southeastern 
line of sewerage for the western half of sys- tion of the city. The outlet fe 
and for repairing the Oakland Ave tricts will be the present septic 


for this purpose the present 


rhic as its > ir 
CAMILLA, GA.—The city is contemplating ee See Se eee oe 
construction, terra cotta pipe to be 
used. Estimated cost, $15,000. T. H. Martin — ote 7 
is Engr., 920 Empire Bldg., Atlanta, Ga. sm wad a : — 
: ‘eiv I July ; xy the 

MOBILE, ALA.—Wright Smith, City Engr., : : : 
is having preliminary surveys made for the 
extension of the sanitary sewer system for 

the city and suburbs, 

ELLISVILLE, MISS.—Xavier O. Kramer, sandstone curb, etc. 
of Magnolia, Miss., has been selected to pre- 


pare plans for the construction of a small that the city is considering th« 
system of sewers. 


west 


yds. vitrified brick pavement, 


of extensions to the present 


MERIDIAN, MISS.—The city has voted Bids will be asked in about 30 days. 
$50,000 of bonds for the improvement of sur- Emerson is City Clk. 
face and storm drainage system, including 
pipes, building conduits, culverts. that plans and specifications are about com 
etce., and $10,000 of bonds for ex- slated for an outlet sewer. complete 


sewer and a pumping station. 


Plans are now being 





Sons, 


constructing 
Interceptor, 


of Youngstown, Ohio. bas been ¢ 


roduced 


=R & KESSLER, | 


rhe sewer is 6,655 ft. in length 
MARION, IND.—F. M. BENNET 
ion, has secured contract for ns 
the 18th St. storm sewer at $8,450 


sewer service into new territory 
Rock Island & Burlington tracks 


advised that the city is considering the con 


constructed at 


PRINCETON, ILL.—The Board 
Improvements has taken the initiatory steps 


Ave., will be extended farther 


Improvements, Frank B. Hanna, 
improving Market Ave., requiring 5,092 li: 
ft. of 24, 15 and 12-in. sewer pipe, 8,420 sq 


ALEDO, ILL.—We are officially 
construction 


MADISON, ILL.—We are officially 


asked during the fall. B. H. Colby. S 


EVANSVILLE, WIS.—The city 
for a complete sewerage system and disposal 


lin. ft. of clay 
B, Oak St. sewer. The bids opened on July 6, have been awarded 
lowest bid was that of Helm & Henderson, of 48 follows: To the COOK CONSTRUCTION 
Cleveland, Ohio, as follows: 923 lin. ft. of CO., for sewer in 22d and 23d Sts., at } 
earth excavation, 54-in. concrete sewer, cut per lin. ft., and to T. J. CASSELBERRY, 
19 to 22 ft., $9.80; 626 lin. ft. earth exca- for sewer in East 12th St., at $2. 
vation, 27-in. pipe and concrete, cut 8 to 17 DUBUQUE, IOWA.—We are officially 
ft., $8.95; 1,000 lin. ft. earth excavation, 45- vised that the city is considering 
in. concrete, 8.5 to 25 ft., $9.25; 25 lin. ft. 
earth excavation, or arch sewers, $3; 680 timated cost, $50,000. Charles Baumgartner 
cu. yds. concrete masonry, niet git-13 90 is City Engr. 
cu. yds. concrete masonry, ‘‘B,’’ $11; cu. if ce a as 
yconcrete masonry, “A,” in janction |CORYDON, IOWA.—We are officially 
$30: 10 cu. yds. excavation be- vised that the city is considering the 
low masonry, $2; 10 cu. yds. gravel refill, ‘truction of sewers and water-works 
vitrified pipe, $1,506; 633 lin. ft. pipe tem. Charles P. Chase, of Clinton, 
laying, 60 cts.: 2,000 lin. ft. 6-in. under- Ener. 
30 cts.; cleaning up, lump sum, $100. LEON, IOWA.—Contract for constructing 
Total, $36,771. Other bids were: Guild @& two miles of 6 to 12-in. pipe sewer and a 
Co., Chattanooga, Tenn., $37,589; American disposal plant, bids opened on July 12, has 
Engineering & Construction Co., Chicago, 


struction of several sewers and streets. 


been awarded to O’FARRELL CONTRACT- 


43 














ING CO of Dubuque, at $10,995 Charles 
P. Chase, of ¢ wa s Engr Noted 
ist week 
OLUMBUS UNCTION OWA.—We are 
ff tlly adv j sider 
g the constru \ ige work Es- 
mated os S 4th will < isked 
1 M. D. Hau j \ 
MISSOURI VALLEY, IOWA We 
ally advised that the y le 
t ynstru 1 oO 1 sew 
mated cos $20,000 ae 
Engr 
IOWA FALLS, IOWA rh 
Of a Sanitary sewer 0 cost $5,00 
deration by the y Frank Tru 
$ ity Engr Bids will be asked a 
Aug. ; 
CARRINGTON, MINN Plan and sy} fi 
ations are being prepared by L. P. Wolf, S 
Paul, Minr or the ynstruction 1 sew 
systen ncluding pt ink i » 
ATCHISON KAN I ¥Y propose ) 
istruct sewers in District 10 to al 
S200) 
HORTON KAN Bid “ be € ived 
| Aug. 2 by he City ¢ i th 
tice o B B Norr ( y Clk r ) 
ru = a2 Main sewe and 22 latera eweras 
i purification pla 
BURLINGTON, KAN rt y prot es 
nd &S (4H) for the I f ver 
t & McDor arr Bid Ka a 
City, Mo., at I 
O'NEIL, Ni r yn i 
ym of the ew 1 was awarded 
n July 15 y M r 1 ¢ i 
» DONOHOE & PETERSON, of Omaha, a 
S16 507 
REDFIELD, DAK Bids are asked y 
the City Cou iddre j » H. T. Pat 
City Audr., until 8 p. o Aug. 1, for 
ruction o ewers Veral stre S 
SIOUX FALLS, S. DAK Stone and pij 
ewe! for the W Side werag yste 
will b onstructed bk mated t S160 
1) Ss. I Howe, of ix Fa ‘ ‘ k 
Bids will be asked in about a month 
MILES CITY MONT Sex ten und 
Water Supply—Irrigatio 
ST LOUIS, MO. rhe Bo il o Publ 
Improvements has awarded tracts as 
lows for the constructio wer I 
ewer in the Dale Av nt sewer distr 
0 HOFFMAN & HOGAN at $75,134 or 
Ellendale ewer, o he CLARK-ANSBRO 
CO. at $27,126 Bids were opened on Ju 
19 W. B. Dryden y. Bd 
BRYAN, TEX The ty is considering th 
propo ion to estab 1 wer, walter and 
r tri light plant Estimated cost, $100 
(Mm 
PORTLAND, rEX Charles P Taft 
Cincinnati, Oh ind associates j 
ting, it ted Le ) uction o 
sewerage sys vith John G. Willacy, o 
Corpus Christi, Tex., in charge of the work 
HOQUIAM, WASH A modern sewer 
tem will be installed here Plans hav een 
prepared for sewering the entire city E. 
timated cost, $200,000 
PENDLETON, ORE.—Plans are be k 
pared for the onstruction of pipe sewer 
about = $8,000 L. Sharon is ¢ 
Sewer Com 
WEST MARSHFIELD, ORE rhe City 
Council ha warded the West Marshfield 
sewer system contract » HUGH McPAIN 
the lowest bidder, at $8,440 
SAN RAFAEL, CAL ontract for con-.- 
Structing a sewer here has been awarded to 
HOOG & CO., of San Francisco, at $14.400 
LOS ANGELES, CAL.—Oln m & Gille 
en Wright & Callender Bids ha 
iwarded ¢ W A. FRICK, 223 We 
Second St gels for installing a 
sanitary j m, of vitrified clay pi 
and septi tank it Beverly Hills for th 
Rhode Land & Water Co. at $16,433 
MONTEREY, CAL.-—See em und 
Bridges. 


PASADENA, CAL.—See i 
ind Roads 


STREETS AND ROADS. 


(*Denotes that this work is advertised 


ir 
Engineering News.) 

FORT McKINLEY, ME.—Bids are asked 
until 10 a. m., Aug. 15 by Capt. Joseph F 
Gohn, Constructing Q. M., | A., 655 Cor 
gress St., Portland, for the construction of a 
ervice road, grading, et it Fort McKin 
ley. 


SOUTH PORTLAND, ME.—We are offi 


cially advised that contract has been award 
ed by the city to JOHN W. GULLIVER, 120 
Exchange St, Portland, at $4,449, for build 
ng a ction of gravel road about 3,000 f 


in length Bids were opened on July 19 


BOSTON, MASS.—Bids were received a 


follows on July t 


<3 by the Bureau of Yard 
and Dock Navy Dept Washington, for 
work at the Boston Navy Yard for paving 
between rails of crane track C. M. Leach 
Box 2285, Boston, 20 cts., $3,000 alternate 
bid; James P. Timulty, 6 Beacon St 30 
ton, 22 cts Worcester Paving Co Worce 
ter, Mass., 20 cts.; John MeCourt & Co., 46 
Wait St., ‘Boston, $3.683;: C. W. Dolioff & 
Co., 20 Central St joston, 20 cts.; M. Mc 
Manus Contracting Co.. 414 Wood St., Phila 
delphia, 21.% cts.; Warren Bros. Co no 
Temple Pl., Boston, 17.5 cts.: John F. Cole 
man (Coleman Bros.), Chelsea, Mass., 22 
cts Jones & Meehan, 10 State St.. Boston 
17.8 cts. 
BOSTON, MASS.—The Street Department 


on July 19 awarded three contracts for street 
and sidewalk work in various sections, which 
aggregate $125,000: JAMES T. TIMILTY 
was awarded contract at $25.667 for brick 
paving on Geneva Ave., Dorchester. Other 
bidders to receive contracts were JAMES 
DOHERTY to the amount of $23,727: C 
W. DOLLIVER & CO., for $23,865, and 
JOSEPH B. ROURKE & CoO. 
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HARTFORD, CONN.—The contracts for 
construction of state road work, bids for 
which were received on July 18, have been 
awarded by the State Highway Commission- 
er as follows: 

Town of Middlefield, 12,350 lin. ft. mac- 
adam-telford road, 14 ft. wide, including 
two reinforced concrete arch culverts and 
one 24-in., one 15-in. and one 20-in. tile cul- 
verts, to SUZIO & TONER, Meriden, Conn., 
at $2.30 per lin. ft. for macadam, $2.95 for 
telford and 75 cts. per lin. ft. for rubble 
drain. 

Town of Middletown, 6,300 lin. ft. mac- 
adam-telford road, 14-ft. wide, including two 
24-in., one 15-in., two 18-in. and one 20-in. 
tile culverts, to ROGER KENNEDY, Mid- 
dietown, Conn., at $2.49 per lin. ft. for mac- 
adam, $3.10 for telford and $1 per lin. ft. for 
rubble drain. 

Plans for the construction of state road 
work have been received in the office of the 
State Highway Commissioner as _ follows: 
From A. B. Anderson, Engr., 1,726 lin. ft. 
on the Hazardville road and 7,754 lin. ft. on 
the Hartford-Springfield turnpike; from R. 
G. Pike, Jr., Engr., 6,100 lin. ft. on the 
Cromwell-Berlin Turnpike. 

Contract for installing 400 lin, ft. new 
granite headers, bids for which were re- 
ceived on July 22 by the Board of Contract 
and .Supply, has been awarded to A. S&S. 
FREEBURG, Hartford, Conn. 

Contract for laying approximately 800 sq. 
yds. of asphalt pavement on Farmington 
Ave., bids for which were received by the 
Board of Contract and Supply, July 22, has 
been awarded to the SOUTHERN NEW 
ENGLAND PAVING CO., Hartford, at $24,- 
197. The only other bidder was the Narra- 
gansett Improvement Co., Providence, R. L., 
at $26,711. 

*GREENWICH, CONN.—Bids are asked by 
the Warden and Board of Burgesses until 5 
p. m., Aug. 9, for paving on Putnam Ave., 
with brick, wood, block or bitulithic. 

BROOKLYN, N. Y.—Bids are asked until 
11 a. m., Aug. 3, by Alfred E. Steers, for 
regulating and repaving with granite, Class 
B, on a concrete foundation, the roadway of 
Clinton St., from Hamilton Ave, to Lorraine 
St., together with all work incidental there- 
to; for regulating and repaving with asphalt 
on a concrete foundation, the roadway of 
Flatbush Ave., from Nostrand Ave. to the 
bridge over the Long Island R. R., together 
with all work incidental thereto; for restor- 
ing and repaving with asphalt on a concrete 
foundation the roadway of Raymond St., 
from DeKalb Ave. to 50 ft. north of John- 
son St., together with all work incidental 
thereto: for constructing cement sidewalks 
on both sides of Ridgewood Ave., between 
Putnam Ave. and Palmetto St., where not 
already done, and on various other streets 
in the Borough of Brooklyn. 

*MOUNT PLEASANT, N. Y.—Bids for per- 
manent improvement of the highway known 
as the Albany Post Road, from the north 
line of the village of North Tarrytown to 
the south line of the village of Briarcliff 
Manor, a distance of 1.34 miles, will be 
received by the Town Clerk of Mount Pleas- 
ant, at the Town Clerk's Office, Cortlandt 
St., North Tarrytown, until 10 a. m., Aug. 
13, said work to be done in strict accordance 
with the plans, drawings and specifications 
therefor, prepared and approved by E. J. 
Wulff, County Engr., of the County of West- 
chester, and adopted by the Town Board of 
the Town of Mount Pleasant and now on file 
in the office of Edward F. Hennessey, Town 
Clk. 

BUFFALO, N. Y.—The repavement of 
Broadway, between Washington and Ellicott 
Sts., with Medina sandstone has been or- 
dered by the Board of Aldermen in accord- 
ance with plans and specifications on file in 
the Bureau of Engineering; also the repave- 
ment of West Ave., 30 ft. in width, between 
Jersey St. and Porter Ave., with Trinidad 
pitch lake asphalt, specification A, bids to 
be advertised for by Francis G. Ward, Comr. 
Pub. Wks. 

LONG ISLAND CITY, (L. I1.), N. Y.—Bids 
were received as follows on July 26 by Law- 
rence Gresser, Pres. Boro. Queens, for regu- 
lating, grading, curbing, recurbing, flagging 
and reflagging in Payntar Ave., from Vernon 
Ave. to Sunwick St.: H. J. Mullen, $29,265; 
Peace Bros., 22,291; Astoria Contracting 
Co., $16,972; the Green Contracting Co., $18,- 
169; Joseph A. Boyce, $18,922. For regulat- 
ing and grading in Ely Ave., from a point 
148 ft. north of Harris Ave. to Payntar Ave., 
H. J. Mullen, $36,930; Peace Bros., $23,070; 
Astoria Contracting Co., $24,365; the Green 
Contracting Co., $30,330; Joseph A. Boyce, 
$19,470. For regulating and grading 18th 
St., from Jackson Ave. to Grand St.: H. J. 
Mullen, $24,990; Peace Bros., $17,897; As- 
toria Contracting Co., $21,022; Joseph A. 
Boyce, $19,070; Green Contracting Co., $21,- 
392. For regulating and grading in Fourth 
Ave., from Flushing Ave. to Wolcott Ave.: 
H. J. Mullen, $29,673; Peace Bros., $21,258; 
Astoria Contracting Co., $24,508; Joseph A. 
Boyce, $22,543 For regulating and grading 
in 17th Ave., from Flushing Ave. to Grand 

.: H. J. Mullen, $12,440; Peace Bros., 
$11,357; Astoria Contracting Co., $10,037; 
Joseph A. Boyce, $11,255. For curbing and 
laying sidewalks in 17th Ave., from Jackson 
Ave. to Grand Ave.: H. J. Mullen, $12,685; 
Peace Bros., $10,620; Joseph A. Boyce, $8,- 
853. For regulating, grading, curbing and 
laying sidewalks and crosswalks on Fifth 
Ave., from Broadway to Flushing Ave.: 
Clancy & Van Alst, $25,987; H. J. Mullen, 
$37,487; Astoria Contracting Co., $25,545; 
Joseph A. Boyce, $24,821; Peace Bros., $25, 
698. 


NEW YORK, N. Y.—Bids were received as 
follows on July 25 by George McAneny, Pres. 
Boro. of Manhattan, for regulating and re- 
paving with granite block pavement on a 
concrete foundation First Ave., from the 
north side of Houston St. to the south side 
of 20th St.: Rafferty Bros., $123.837; Ma- 
thew Baird Co., $131,369; W. J. Fitzgerald, 
847 West 45th St., $112,025; Atlanta Con- 
tracting Co., $120,521; Asphalt Construction 
Co., $130,006; Haggerty & Drummond, $128,- 
666 

Bids for regulating and repaving with 
granite block pavement on a concrete foun- 
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dation, 14th St., from the west side of Ninth 
Ave. to the east side of marginal street, 
were received same time as follows: Raf- 
ferty Bros., $17,606; W. J. Fitzgerald, $16,- 
348; Atlanta Contracting Co., $17,852; As- 
phalt Construction Co., $18,729; Haggerty & 
Drummond, $18,244. 

NEW YORK, N. Y.—Bids are asked by Al- 
fred E. Steers, Pres. Boro. of Brooklyn, until 
11 a, m., Aug. 10, for regulating, grading, 
curbing and laying sidewalks on various 
streets in Brooklyn. 

Bids are asked until 2 p. m., Aug. 8, by 
George McAneny, Pres. Boro. of Manhattan, 
for regulating, grading and paving various 
streets in the Boro. of Manhattan. 

NEW BRUNSWICK, N. J.—See item under 
Sewers. 

SECAUCUS, N. J.—Bids are asked by the 
Borough Council until 8 p. m., Aug. 2, for 
grading, curbing and guttering west side of 
Sixth St., from Centre Ave. to the southerly 
line of the Clarendon property; also of both 
sides of Seventh St. and Hudson Ave., from 
Centre Ave. to the southerly line of the 
Clarendon property, and of both sides of 
Eighth St. and Ninth St., from Centre Ave. 
to the line of the Adam Zengel property, and 
of both sides of Front St., from Sixth St. to 
Hudson Ave. The plans and specifications 
are now on file in the Borough Clerk’s office 
of said Borough, where they can be seen and 
examined. Adrian Post is Boro, Clk. 


EMSWORTH, PA.—Bids will be received 
at the office of the Borough Engineers until 
4 p. m., Aug. 4, for curbing and laying ce- 
ment sidewalks on Beaver Ave., from the 
west line of John W. Stauffer’s property to 
the Ben Avon Borough line. Approximate 
quantities, 9,350 ft. stone curb, 45,300 sq. ft. 
cement sidewalk. Plans and specifications 
can be seen and bidding blanks obtained at 
the office of McBride Surveying & Engineer- 
ing Co., Boro. Engrs., 708 Fitzsimmons 
Blidg., Pittsburg. 


TARENTUM, PA.—Bids will be received 
by W. A. Gibson, Boro. Secy., until 4 p. m., 
Aug. 6, for grading, curbing and paving East 
Eighth Ave., from the eastern curb line of 
Corbet St. to Ormond St. Approximate esti- 
mate of quantities is as follows: 3,730 cu. 
yds. of excavation, 500 cu. yds. excavation 
for sidewalks, 5,800 lin. ft. curbing, 5,000 
sq. yds. paving. Plans and specifications 
may be seen at the Borough Building, Tar- 
entum. 

HARRISBURG, PA.—Bids will be received 
at the office of the State Highway Depart- 
ment in the Capitol Building, Harrisburg, 
until 2 p. m., Aug. 10, for the construction 
of 5,080 ft. of road, extending from the Cora- 
opolis and Carnot Road eastwardly, in Moon 
Township, in the County of Allegheny. Jos. 
W. Hunter is State Highway Comr. 


FAIRHAVEN, PA.—William E. Harmon .° 
Co., owners of the new allotment known as 
Overbrook, near Fair Haven, on the Castle 
Shannon car line, have let a contract to 
GEORGE FILBERT for laying 90,000 sq. ft. 
of cement sidewalks on the property. A con- 
tract for the paving of the 50-ft. boulevard 
through the plan will be let shortly. 


READING, PA.—Bids will be received by 
the Board of Public Works until 2 p. m., 
Aug. 3, for 25,000 sq. yds. of vitrified block 
paving, and for 3,500 sq. yds. of granite 
block paving. 


CHAMBERSBURG, PA.—See item under 
Sewerage. 

*FORT DU PONT (Delaware City post-of- 
fice), DEL.—Bids are asked by the Con- 
structing Q. M., U. 8S. A., Fort Dupont, until 
1 a. m., Aug. 25, for the construction of an 
oyster shell road from Harrisonville, N. J., 
to Fort Mott, N. J. 


TOWSON, MD.—We are officially advised 
that contract has been awarded to P. F. 
FLANIGAN & SON, Lexington St., Balti- 
more, for the improvement of Hillsdale 
Road, from Liberty Road to Forest Ave., at 
$9,000. Henry G. Shirley is Roads Engr. 
Highways Comn., Baltimore County. Bids 
were opened on July 14. 


WASHINGTON, D. C.—The following bids 
were received by the Commissioners of the 
District of Columbia on July 19, for grad- 
ing Evarts St., between 20th and 22d Sts. 
N. E.: E. G. Gummel, Washington, 74 cts. 
per cu. yd.; George Hymen, Washington, 47 
cts. per cu. yd. 

CLIFTON FORGE, VA.—See item under 
Sewerage. 


MORGANTOWN, W. VA.—We are offi- 
cially advised that in about 30 days the 
County Court of Monongalia County will 
let contract for 3,000 lin. ft. of brick pave- 
ment 26 ft. wide, with necessary sewers 
and concrete curb and sidewalks. Robert 
D. Hennen is Road Engr., Morgantown. 


FORT MORGAN, ALA.—Bids are asked by 
Lieut. Edwin F. Barlow, Constructing Q. M., 
U. S. A., until 1.30 p. m., Aug. 5, for a 
brick paved road and cement walks around 
barracks, mess hall and lavatory. 


DOTHAN, ALA.—The contract has been 
awarded by the county to WIFFORD & 
WHITAKER for a road to run betwee’ 
here and Cottonwood, and also one from 
Gordon to Ashford. The county is to pay 
$1,000 a mile for the work. The road from 
here to Cottonwood will be thirteen miles 
long, and from Gordon to Ashford nine miles. 


DECATUR, ALA.—Bids will be received 
by the County Commissioners of Morgan 
County at their office in the court-house, 
Decatur, until 10 a. m., Aug. 9, for the fol- 
lowing work: Grading, draining and mac- 
adamizing the Decatur-Danville Road from 
New Decatur to the mountain, 5% miles; 
grading, draining and macadamizing the 
Falkville Road, west from Cedar Plains to 
McKendry’s Church, 1% miles; grading, 
draining and macadamizing the Lacey 
Springs Road from Bartee’s gin to the river, 
three miles; grading and draining county 
road No. 2, east from the county tool house 
to Wallace drawbridge, 4.5 miles. 

MOSS POINT, MISS.—The Board of Mayor 
and Aldermen will receive bids for grading 
five miles, approximately, of city streets, 
until 7.30 p. m., Aug. 1. C. M. Fairley is 
City Clk. 


LAKE CHARLES, LA.—See item under 
Sewers. 


LEXINGTON, KY.—The contract for re- 
paving Main St., which will amount to $65,- 
, Was awarded on July 14 to the AN- 
DREWS ASPHALT & PAVING CO., of Ham- 
ilton, Ohio. 


*PADUCAH, KY.—Bids are asked by the 
Board of Public Works until 3.30 p. m., 
Aug. 23, for constructing sidewalks, etc. 
A. L. Washington is City Engr. 

FOSTORIA, OHIO.—The City Council has 
adopted resolutions declaring it necessary to 
improve North St., between the Hocking 
Valley R. R. and the Town St, sewer; Coun- 
ty Line St.. from Fremont to High Sts.; 
High St., from Union St. to County Line 
St.; Center St., from Caples St. to the Town 
St.; North St., from Vine St. to Adams St. ; 
Lytle St., from Union St. to County Line St. 


TIFFIN, OHIO.—A resolution has _ been 
adopted declaring it necessary to improve 
West Market St., from the west side of San- 
dusky St. to Elmer St., by paving on stone 
my gravel foundation. John E. Diemer is 

NEWARK, OHIO.—Bids will be received by 
the Board of County Commissioners of Lick- 
ing County until Aug. 4 for grading and 
macadamizing 2.71 miles of road in Newark 
and Madison Townships under the provis- 
ions of the State Highway Law. Estimated 
cost, $19,232. J. C. Wonders is State High- 
way Comr. At the same time the Commis- 
sioners will receive bids for grading and 
macadamizing one mile of road in Newark 
Township, which is estimated to cost $3,662. 


McARTHUR, OHIO.—Bids will be received 
at the office of the County Commissioners 
of Vinton County until July 29, for grading 
and macadamizing 2.8 miles of road in Elk 
Township under the provisions of the State 
Highway Law. J.C. Wonders is State High- 
way Comr. Estimated cost, $12,177. 

AKRON, OHIO.—Ordinances have been 
adopted by the City Council providing for 
the improvement of Wildwood Ave.; Coburn 
St., from Bartges St. to Russell Ave.; Voria 
St., from Main St. to Coburn St.; Euclid 
Ave., from Edgewood Ave. to a point 300 ft. 
west of Mallison Ave.; Penfield Ave., from 
Howard St. to Frederick St. 


DELAWARE, OHIO.—Bids were opened on 
July 15 by the City Engineer for the paving 
of North Sandusky St. as follows: W. H. 
Ringwald & Sons, Chillicothe, Trimble block, 
$29,236; Lambert Bros & Wirt, Delaware, 
Big Four block, $29,856; William E. Mc- 
Hugh, Springfield, Trimble block, $29,587; 
Fisbaugh & Karch, Celina, Wassall or Trim- 
ble block, $33,103; E. H. Eckert, Toledo, 
Westrumith asphalt work, $34,340. The con- 
tract was awarded to LAMPERT BROS. & 
WIRT, at $29,856. 

COLUMBUS, OHIO.—Bids will be received 
by the Director of Public Service until Aug. 
3 for paving Abbott Ave., from Bryden Road 
to Main St.; Frankfort St., from Mohawk St. 
to Sixth St.; Harrison Ave., from Second 
Ave. to Fifth Ave.; Lazelle St., from Mound 
St. to Sycamore St.; Ludlow St., from Ran- 
dolph St. to Chestnut St.; Perry St., from 
King Ave. to Eighth Ave.; 17th St., from 
Oak St. to Gustavus Lane; Sixth Ave., from 
High St. to Wesley Ave.; Third St., from 
Moler St. to Southwood St.; 22d St., from 
Livingston Ave. to Columbus St.; Wolfel 
Ave., from Beech St. to Parsons Ave. 


*CANTON, OHIO.—Bids will be received at 
the office of the Commissioners of Stark 
County, until 10 a. m., Aug. 5, for draining, 
grading and paving with brick 2.54 miles of 
road in Sugar Creek Township under the 
provisions of the laws of Ohio. J. H. Mc- 
Connell is County Audr. 


LOCKLAND, OHI0O.—Contract has _ been 
awarded by the village to the M. G. ROTH 
CONSTRUCTION CO., of Reading, Ohio, for 
paving with brick 4,041 sq. yds., at $9,489. 
C. E. Troy is Village Clk. Bids were opened 
on July 18. 


LISBON, OHIO.—Bids were received as fol- 
lows on July 14 by the County Commission- 
ers for State Highway C, Columbiana Coun- 
ty, Petition No. 103, Columbiana and Win- 
dies Road: Springer & Rufenacht, New 
Philadelphia, $18,389; McLane & Armstrong, 
Lisbon, $19,677; G. A. Gialdini & Co., Gir- 
ard, $20,909; HARDING & KNISELY, New 
Philadelphia, $18,349; Rinehart Bros., East 
Liverpool, $19,400; same (Bessemer No. 2), 
$18,650; J. G. McGuire & Co., Néw Brighton, 
Pa., $20,796; W. S. Grege & Co., Zanesville, 
Ohio, aD S. K. De Groodt, Youngstown, 
Ohio, . 


MILLERSBURG, OHIO.—Bids were. re- 
ceived as follows by the County Commission- 
ers on July 13 for State Highway B, Holmes 
County, Petition No. 266, Millersburg and 
Nashville Road extension: W. 8S. Gregg & 
Co., Zanesville, $11,696; Springer & Rufe- 
nacht, New Philadelphia, Novelty block or 
20th Century block, $11,680; LEE & 
GRIGGS, Millersburg, $11,543 (awarded con- 
tract). 

*CALDWELL, OHIO.—We are officially 
advised that the-village has awarded con- 
tract to the KISSNER CONSTRUCTING CO., 
of Coshocton, Ohio, for about 7,750 sq. yds. 
of paving and 4,500 lin. ft. of curb, at $1.15 
per sq. yd. for vitrified brick, sand filler, 
gravel foundation, and 40 cts. per ft. for 
Berea sandstone curb. S. G. Brown is City 
Engr. 

DAYTON, OHIO.—Bids were received as 
follows by James C. Wonders, State High- 
way Commissioner, at_the office of the Coun- 
ty Commissioners at Dayton, for State High- 
way A, Montgomery County, Petition No. 
257, Oakwoood Road: FRANK TEJAN, 
Dayton, treatment with Carbo Via No. 3, 
$11,580 (awarded contract); Gephart & 
Kline, Dayton, $11,582. 


RICHWOOD. OHIO.—Bids will be received 
by Roy L. Jordan, Clk. of the Village of 
Richwood, until noon, Aug. 6, for furnishing 
the necessary material and labor for im- 
proving Franklin St., from the north line of 
the Erie R. R. Company’s right-of-way to 
Landon Pike, paving the roadway of the 
same with vitrified brick or asphalt block to 
the width of 26 ft. in the middle of the 
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street, and by the construction 
sary curbs, retaining walls and 
excavating of the same. 

CINCINNATI, OHIO.—The kK; 
Commissioners on July 19 dd 
the initial step toward provid 
pikes throughout the entire 
board awarded a contract to 
CONSTRUCTION CO. to rebui! 
county road, according to its s 
making, at $200 a mile. 

WELLINGTON, OHIO.—We 
advised that contract has been 
H. L. SHAW, of Lorain, Ohio. 
draining, curbing and paving 
North and East Main St. Bids 
on July 15. 

LOGANSPORT, IND.—The Boa 
Works on July 19 accepted th 
specifications for the pavement 
way, and set Tuesday, Aug. 9, 
for the hearing. The specifica: 
were prepared by Harry H. Tho 
Engr., include ten kinds of pay 
pavements are bitulithic, asph 
block, sheet asphalt, brick, a 
adam, Hassam, tarvia filled ma 
mas and cement concrete. 

WASHINGTON, IND.—The Cor 
of Daviess County will receive b 
a. m., Aug. 6, for the construct 
Prather gravel road in Washing 
ship. Thomas Nugent is County A 

BLOOMFIELD, IND.—The Com 
of Greene County will soon ask f 
the construction of 15,340 ft. of ¢ 
in Jefferson Township, road to bx 
the Sam McClaren gravel road. 
Cook is County Audr. 

VALPARAISO, IND.—The Com: 
of Porter County will receive | 
noon, Aug. 8, for the constructio: 
gravel roads in Center Townshi; 
P. Carboy is County Audr. 

BLOOMINGTON, IND.—The City 
on July 15 awarded contract for pa 
lege Ave., from Fourth St. to Sey 
and Kirkwood Ave., from Morto: 
Washington St., to C. M. KIRK! 
of Greenfield, Ind., at $15,068 an 
respectively. GEORGE T. MILLER 
contract for paving Walnut St., fro: 
to Seventh Sts., and Sixth St.. fro: 
to Washington Sts., at $16,480 and 
respectively. Brick will be used 
contracts. 

JACKSON, MICH.—Bids will b« 
at the office of the Board of Publi 
until 10 a, m., Aug. 1, for furnishing 
terials and labor for paving Lib 
from Michigan Ave. to Park Ave.; 
kee St., from the river bridge to W 
Water St., from Milwaukee St. to | 
Bids will be received for pavemen 
or any other suitable material; als 
resurfacing or repaving of Wildw 
with sheet asphalt or some other 
material. J. F. Harrison is Supt. 8 

LEWISTOWN, ILL.—See item un 
ers. 


WATSEKA. ILL.—Bids are asked 
Board of Local Improvements unti! 
Aug. 8, for excavating, grading and 
with macadam and Tarvia X severai 
also for the construction of combi: 
and gutter, etc. Eugene P. Morris 
Atty. 

EAST ST. LOUIS, ILL.—Bids ar 
until noon, July 30, by the Board 
Improvements for grading, curbing 
and sewering a portion of Market Av 
work requiring 318 lin. ft. 24-in. s« 
laid, 2,274 lin. ft. 15-in., 2,500 lin 
4,860 lin. ft. sandstone curb, 5-in 
set on 6-in. x 12-in. concrete 6-in 
ten c.-i. manhole covers (light), ei 
inlets with iron covers, 75 cu. yds. br 
sonry, 1,690 cu. yds. excavation p 
fill, 4,300 cu. yds. filling in excess of 
tion, 8,420 sq. yds. vitrified brick pa 
6-in. concrete with 2-in. sand cushi 
pitch expansion strip along curb 
grout filler. Frank B. Hanna is Clk 

HARVARD, ILL.—We are officially 
that the city is considering the co! 
of paving. J. H. Vickers is Mayor. 


TAYLORVILLE, ILL.—We are 
advised that the city will receive b 
Sept. 1 for 20 or more blocks 
paving. Estimated cost, $40,000 
Dappert is City Engr. 


CAMBRIDGE, ILL.—We are offi 
vised that the city is considering 
struction of sidewalk improvements 
Arthens is City Clk. 


NOKOMIS, ILL.—We are official! 
that surveys and estimates for 20 
vitrified brick paving, concrete 
gutter are being made. Bids wil! 
about Aug. 15. Walter R. McCas! 
mis, Ill., is Engr. 


MILWAUKEE, WIS.—The Depa: 
Public Works will receive bids u: 
for building pavements in the Firs 
Twelfth, 18th and 22d Wards of th: 
E. Briggs is Comr. 

The Department of Public Wor! 
ceive bids until July 29 for street 
paving in the Eleventh, 20th and 2 
H. E. Briggs is Comr. 

ROCKWELL CITY, IOWA.—Wé« 
cially advised that the city is « 
the construction of curbing. B. F 
City Engr. 

KNOXVILLE, IOWA.—We ars 
advised that all bids were rejected 
19 for paving 20,000 sq. yds. wi 
in two contracts. New bids are 
Aug. 8. Hall & Adams are Eng! 
ville, Iowa. 

CORNING, IOWA.—The City © 
awarded contract to the HAM 
SCHWARTZ CO., of Shenandoah. 
brick paving here, at $1.95 per s 
70 cts. per ft. for curbing. Esti! 
ILLISCA, IOWA.—Bids are as! 
pM m., Aug. 3, by George B. 5 
Clk., for paving and curbing sev: 
Theo. S. De Lay is Engr.-in-Cha 
ton, Iowa. 
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plement—July 28, 1910. 


\UIs, MO.—The Board of Public Im- 
ts on July 22 awarded contracts for 
vement of 6% miles of streets, at a 
273.000. The streets to be improved 
cost follow: Rosalie St., Carter 
r Ave. asphalt, TRINIDAD AS- 
“MANUFACTURING CO., $4,260; 
liante Ave., Kingshighway Boule- 
on Boulevard, asphalt, same, $14.,- 
Laran Ave., Broadway, Church 
‘+k, JOHN B. TURNER, $6,566; 
s+ Missouri Ave., Broadway, brick, 
NG CONSTRUCTION CO., $5,058 ; 

Miami St., Cherokee St., brick, 
PUSH CONSTRUCTION CO., $11,- 
ford St., Bischoff Ave., Northrup 





“EBB-KUNZE CONSTRUCTION CO., 


liott Ave., University St., Herbert 
SKRAINKA CONSTRUCTION CO., 
‘asgow Ave., Dodler St., Parnell 
1OHN McMAHON, $25,077; Forest 
hester Ave., Plateau Ave., brick, 
4 CONSTRUCTION CO., $19,576; 
nia Ave., Miami St., Potomac St., 
'. R. BUSH CONSTRUCTION CO., 
uisiana Ave., Biler St., Neosho St., 
UECKING CONSTRUCTION CO., 
19th St., North Market St., St. 
brick, WILLIAM R. REDE- 
£18,282; Eighth St., Biddle St., 
brick, WILLIAM R. BUSH CON- 
. CO., $11,465.70; Tenth St., Bid- 
‘ass Ave., brick, WILLIAM R. 
STRUCTION CO., $11,300; Elev- 
ddle St., Cass Ave., brick, same, 
die St., Broadway, Seventh St., 
tAINKA CONSTRUCTION CO., 
h St., Franklin St., Biddle St. 
111; Seventh St., Biddle St., Cass 


hick, WILLIAM R. BUSH "CON- 


arnUCTION CO., $10,895: Grand, Kings- 
tichway, Kingshighway Southwest, Bates 
ehvevor’. G. EYERMANN & BRO., $24,- 


172; Gr 







and Ave., Bates St., Neosho St., tel- 


RURCKING CONSTRUCTION CO., 


Habsburger Ave., Salzburger Ave., 


; Ave., telford, HARRY F. HEMAN, 
North Market St., Kingshighway 
Union Boulevard, bitulithie, 


} BITUMINOUS PAVING CO., $23,- 


f{ sippi Ave., Geyer Ave., Lafayette 

itulithic, same, $8,122; Kingshighway 

w Compton Ave., Grand Kingshigh- 

srading and planting trees and shrub- 
hery. HARRY F. HEMAN, $9,623. 
HOUSTON, TEX.—Bids will be received by 
john B. Ashe, County Audr., until noon, 
Aug for paving Scott St. road. 


COLO 


£30,000 of 


provel 
with C 
SHAW 
ENGINI 

Shaw! 
tw for 
sf 


:ADO, TEX.—This place has voted 
bonds to make extensive road im- 
ts in an area nine miles square, 


lorado as the center. 


NEE. OKLA.—The METROPOLITAN 
SERING & CONSTRUCTION CO., of 


e. has been awarded contract by the 


laying 52,000 yds. of asphalt pave- 
$1.99 per yd. 


SPOKANE. WASH.—The Mission Ave. pav- 


g im} 
to the 
July 
ING CO 
ympany 
five yea 
80 ad 


rovement contract from Division St. 


Mission Avenue bridge was awarded 


11 to the BARBER ASPHALT PAV- 
the lowest bidder, at $84,500. -The 
agrees to maintain the street for 

rs for $2,410 and to finish the work 

ays. The City Engineer’s estimate 


) the work was $95,000. Other bidders were 


x11 


as folio 
S83. 800. 


Asphalt 


ws: Western Asphalt Paving Co.. 
maintenance $3,500; Independent 
Co., $84,307, maintenance $3,214. 


The same company has secured contract at 


$62.000 


erly Pl 


SEATTLE, 


for paving Howard St., from Wav- 


to Spafgerd Ave. 
WASH.—The Board of Public 


Works on July 12 awarded contract for pav- 


ng James St. 


The cor 


to S. NORMILE, at $72,962. 
tract for grading West Garfield St. 


was awarded to C. GESKE, at $56,151. 


CHEH 


awarded 


ALIS, WASH.—The Council has 
contracts for street paving in this 


y to the WARREN CONSTRUCTION CO., 


f Portl 


my nd 


with 6 
work is 


streets 


an‘. 


1 


The contracts amount to $91,- 
bitulithie pavement is to be used 
n. concrete base. The most of the 
to be on residence or near business 
There was one other bid. that of 


the Barber Asphalt Paving Co., at $94,812. 





eceived 


sam, st 


pavements, 


PORTLAND, ORE.—Bids for street 


im- 
nts, aggregating over $500,000, were 
by the City Executive Board on July 


15. These bids include proposals for Has- 


one block. bitulithic 


and asphalt 
The 


largest paving project on 


which bids were received is in the East 60th 


St. district, 
bor. This 


paveme 


on the west slope of Mount Ta- 
is to be paved with bitulithic 


nt. The bid of the Pacific Bridge Co. 


was $116,533, and that of the Warren Con- 
truction Co. $114,597. Bids were also ré- 


ceived 

paving 
Oregon 
Droposal 


for the Tenth St. district. 


Asphalt 
is to be laid in this district. The 
Independent Paving Co. submitted a 
to do this work for $98,383, and the 


bid of the Barber Asphalt Paving Co. was 


$8 $33 


The latter company was the only 


bidder for paving East 5ist St., from Haw- 
horne Ave. to Bast Lincoln St., at $15,353. 
The Oregon Hassam Paving Co. suvmitted 


a bie 


f $40,664 for paving Kerby St.. from 


Ainsworth Av’. to West Piedmont. This com- 
any also bid on East Tenth and East Ninth 


Sts fr 


£9 > 


om Halsey to Thompson Sts., at 
Archie Mason bid to lay concrete 
over the First St. district in South 
at $1.40 a square yard. The total 
f his bid was $31,481. 
Russell St., from Rose to Ganten- 
. to be paved with stone blocks, 
ceived. The National Construction 
‘tted the lowest bid at $13,590. 
arren Construction Co. submitted 
for paving the East 27th St. dis- 
$70.014, and Thirteenth St., from 
to Hall, at $21,053. 
NGELES, CAL.—The Board of Pub- 
s has awarded contract to H. H. 
for improving 5ist St., at $3.125, 
the FAIRCHILD-GILMORE-WIL- 
for improving San Julian St., at 


ENA, CAL—The city has ordered 
ng and paving of Califernia St. and 
ruction of cement curbs and gutters 
“ement curbs and cutters on er 
ling and paving Summit Ave., and 
struction of cement curbs and gut- 


ENGINEERING NEWS. 


LL 


ters thereon; grading and oiling Catalina 
Ave. and the construction of cement curbs 
and gutters; same work on Spruce St., Kirk- 
wood Ave. and the construction of a rein- 
forced-concrete storm sewer along Depot 
St. and Broadway, together with 20 catch 
basins and 16 manholes; also to construct a 
reinforced-concrete sewer in Broadway, to- 
gether with 20 catch basins and six man- 
holes; a sewer along Center St. and Elevado 
Drive, together with 18 catch basins and 
five manholes; a vitrified pipe sewer along 
Garfield Ave., together with three manholes 
two flush tanks and 706 8 Y's. Plans for 
above in office of City Engineer. Heman 
Dyer is City Clk. 

OAKLAND, CAL.—Bids are asked by the 
Park Commission until 2 p. m., Aug. 4, for 
furnishing the necessary labor and mate- 
rials for the construction of an asphalt 
roadway in Lakeside Park for the Park De- 
partment in accordance with plans and spe- 
cifications on file with the Board. Frank R. 
Thompson is Clk. City Council. 

RICHMOND, CAL.—Bids will be received 
by I. R. Vaughn, the Clk., City Council, un- 
til 8 p. m., Aug. 15, for the following street 
work to be done in accordance with plans 
and specifications on file with the clerk: To 
improve Maine St., from the easterly line of 
First St. to the westerly line of Tenth St., 
to be paved with oiled macadam, curbed with 
concrete, guttered with concrete and iron 
culverts constructed. 

*FORT DOUGLAS, UTAH.—Bids will be 
received until 10 a. m., Aug. 20, for labor 
and materials required in the construction 
of roads, catch basins, concrete sidewalks, 
grading and drains complete at Fort Doug- 
las. Proposals should be addressed to Ken- 
neth P. Williams, A. Q. M., Constructing Q. 
M., U. S. A., Fort Douglas. 

SALT LAKE CITY, UTAH.—The Board of 
Public Works on July 16 awarded contract 
to P. J. MORAN, of Salt Lake City, for re- 
pairing asphaltum in the paved district 
Estimated cost. from $10.000 to $15,000. 

McKAY & REED, of Salt Lake City, were 
given the contract for the construction of 
crosswalks in every part of the city where 
they are required, at about $6,500 

Bids for the paving of Second West St., 
from Second South to Warm Springs will be 
opened July 29. 

CALDWELL, IDAHO.—See 
Water Supply—Irrigation. 


CUBA.—The American Legation at Havana 
reports that a bill has been introduced in 
the Cuban Congress to authorize the Presi- 
dent to contract with some company, either 
native or foreign, for the improvement of 
the city of Havana by the construction of 
two diagonal boulevards in various parts of 
the city. If this measure becomes a law, the 
general conditions of the contract are to be 
prepared by the Department of Public 
Works, and bids are to be invited. 


MANUFACTURING PLANTS. 


(*Denotes that this work is advertised in 
Engineering News.) 


FRAMINGHAM, MASS.—The New England 
Brick Co., of Hartford. Conn., which was in- 
corporated in May, with a capital stock of 
$150,000, will manufacture sand-lime bricks 
in Farmington. The company has acquired a 
140-acre sand bed between Farmington and 
Unionville, and will immediately erect a 
plant costing about $40,000 and having a ca- 
pacity for the production of from 40,000 to 
50,000 brick. 


item under 


NIAGARA FALLS, N. Y.—The National 
Carbon Co. will erect a plant at Niagara 
Falls from plans prepared by the Osborn 
Engineering Co., Osborn Bldg., Cleveland 
Cost, $500.000. The contract for the steel 
work has been awarded to T. H. BROOKS & 
CO.. of Cleveland. The National Carbon Co. 
will also extend its Fremont plant. The 
plans have been owrepared by the Osborn 


Engineering Co. for a 4-story building and 
the order for the steel has been placed. 


NEW YORK. N. Y.—The Trinity Church 
Corporation will build an 8-story factory. 65.5 
x 100.4 ft., from plans filed by C. C. Haight, 
Arch., 452 Fifth Ave.. on the northwest cor- 
ner of Canal and Sullivan Sts. The cost is 
placed at $20,000 


NEW YORK, N. Y.—We are officially ad- 
vised that the TURNER CONSTRUCTION 
CO., 11 Broadway, New York, has the con- 
tract to erect an &8-story reinforced-con- 
erete manufacturing building. 440 x 230 ft., 
at 39th St. and Third Ave., South Brooklyn, 
for the Bush Terminal Co., 100 Broad St., 
New York. 


CALEDONIA, N. Y.—The Caledonia Marl 
Co., with its plant one mile east of this vil- 
lage, is to enlarge its buildings by the erec- 
tion of a storage building 30 x 100 ft.. in 
which the dried agricultural lime. which it 
is putting out will be placed, ready for the 
Spring season. This addition to the storage 
eapacity will make the total storage some 
6.500 tons. The building will be erected 
south of the present main building and will 
be of concrete and frame. The present stor- 
age for wet marl taken from the pits will 
be converted into dry storage also. 


ROCHESTER, N. Y.—The Empire State 
General Vehicle Co., has completed plans and 
will erect a 1-storv factory building. 45 x 
215 ft., at North Goodman and Circle Sts. 
It will be of pressed brick and concrete. N. 
R. M. Searle is Pres.. 34 Clinton Ave. 

Chas. M. Hirschfelder, Arch.. 406 Ex- 
ecbange Place Bldg., has prepared plans for 
a brick and steel factory building. 48 x 146 
ft., to be erected on Merrimac St. by the 
A. W. Ott Co., paper box manufacturers. 
The building will consist of three stories 
and basement. 

NORWICH, N. Y.—The David Madale 
Hemmer Co. will erect a 2-story brick fac- 
tory, 48 x 200 ft.. from plans prepared by 
Linn Kinne, Arch.. Utica City National 
Bank Bldg., Utica, N. Y. 

BUFFALO, N. Y.—We are officially in- 
formed that the Alling & Cory Co., of Ro- 
chester. N. Y.. has let a contract to the 
TURNER CONSTRUCTION CO., 11 Broad- 
way, New York, for erecting an L-shaped 


reinforced-concrete factory, 153 x 65 ft., 
with a wing, 118 x 53 ft. It will have six 


stories and basement, and the floors are 
to carry 300 Ibs, to the sq. ft. 
BUFFALO, N. Y.—The Electrolytic Prod- 


ucts Co., Frank A 
Morgan Bidg., is 
a factory 


Abbott, Secy., 707 D. S$ 
having plans prepared for 
building for the manufacture of 
radiators for automobiles at Elmwood and 
Hertel Aves. 

The Kelley Electric Machine Co., 
W. Francis, Pres., 36 West 
having plans prepared for a factory build- 
ing, W 140 ft., to be erected on Chandler 
St., near Bridgeman St. 

ROME, N. Y.—The Federal Creosoting Co., 
of Chicago, is having plans prepared for a 
tie creosoting plant, which it will erect at 
West Rome, to consist of two retort build- 
ings, power-house and an office building of 
brick. The general offices are in the M¢ 
Cormick Building, Chicago. 

SYRACUSE, N. Y.—The United States 
Hoffman Co., 329 Temple St., has had plans 
prepared for a 3-story and basement factory 
building, 50 x 150 ft., to be erected on Tem 
ple St., for the manufacture of clothes pre 
ing machinery. 

The Dodge & Zuill Mfg. Co. has purchased 
of the Henry Hooker Estate the property at 
505 East Water St., on which will be erected 
a 6-story fireproof building for manufactur- 
ing purposes. Plans and specifications are 
being prepared by Gordon A. Wright, Arch., 
Onondaga County Savings Bldg and the 
work will be started as soon as the prelim 
inary drawings are completed. The property 
purchased by the Dodge & Zuill Manufactur- 
ing Co. was formerly occupied by the Heffron 
& Tanner Co., now the Heffron Co., and it 
has not been used since the fire which left 
only the outer walls standing. The interior 
of the building will be of reinforced-concrete 
construction. The first floor will be used for 
heavy machinery and the second floor for 
office and shipping purposes. There is a 
frontage of 38 ft. and the lot is 60 ft. deep 
For a time at least the company will rent 
one or two floors of the building. 

BAYONNE, N. J.—The Directors of the 
National Sulphur Works, which were com- 
pletely destroyed by fire recently, causing a 
loss of $100,000, have decided to rebuild the 
plant. 

RIVERSIDE, N. J.—The 
LUMBER CO. has secured the 
build the knitting mill for M. E. Tauble at 
Riverside, N. J. The mill will be fireproof 
The plans were drawn by Jury & Kessler, of 
Shamokin, Pa. 

PHILADELPHIA. PA.—The Tabor Mfg 
Co., now at 18th and Hamilton Sts., has pur- 


Guilford 
Seneca St., is 


SHAMOKIN 
contract to 


chased through J. Fred Dieterich, from 
James R. Shoch. a tract of 5% acres at 
Stockley St. and the junction of the Port 


Richmond branch of the Philadelphia & 
Reading Ry. and the Chestnut Hill branch 
of the Pennsylvania R. R. The considera 
tion is not disclosed. The Tabor Co. will 
build on the ground a manufacturing plant 
to cost about $200,000. 


PHILADELPHIA, PA.—JOHN N. GILL & 
Co., 1215 Filbert St., will erect a 6-story 
concrete factory, 121 x 63 ft., on the east 
side of 17th St., north of Glenwood Ave., 
for the Electric Service Supplies Co. at a 
cost of $58,000. 

ERIE, PA.—The Hamet Hospital, D. H 
Dennis, Pres., will erect a power-house and 
laundry building at Second and State St 
Esenwein & Johnson are Archs., Ellicott 
Square Bldg., Buffalo. 

BRADFORD, PA.—The Gaffney Wood Prod 
ucts Co., recently incorporated, S. J. Gaffney, 
Pres., will build a chemical plant at Walton, 
Pa., on the Buffalo & Susquehanna R. R., for 
the manufacture of wood alcohol, potash and 
other wood products 


CLEVELAND, OH!IO.—Goakes & Dettlebach 
Williamson Bldg., have purchased from E. 
V. Hale 100 ft. of land on the south side of 
Perkins Ave. N. E., east of East 40th St., 
and leased it for a terms of years to the 
Metals Welding Co., which will proceed at 
once with the erection of a $15,000 factory 
building. 

UHRICHSVILLE, OHIO.—The Big Still- 
water Sewer Pipe Co., which will erect a 
sewer pipe plant south of town, is ready to 
begin active operations toward building its 
factory. The officers of the new company are: 
Pres., M. O. Smith: Vice-Pres., Jacob 
Pearch; Mer., T. E. Cooper; Supt., A. B. 
Cooper; Secy.-Treas.. A. E. Hagey. The 
members of the Board of Directors are Dr 
Blickensderfer, A. B. Cooper, T. E. Cooper, 
G. W. Jacobs, A. E. Hagey, M. O. Smith, O. 
M. Gatchell, R. P. Clark. The plant will be 
equipped with machinery for turning out the 
sewer pipe products. 

LOGANSPORT. IND.—Bids will be asked 
by the E. BE. Pitman Handle Co. for the con- 
struction of a factory building as soon as 
plans can be made and the insurance on the 
old building adjusted. 


WHEATLAND, IND.—The Farmers Educa- 
tional Nationai 


Union has awarded a con- 
tract to FRED FREIDLINE & CO., of 
Chico, for the construction of a grain ele- 


vator at $19,000. 


INDIANAPOLIS, IND.—The Premier Motor 
Mfg. Co., of this city, is to enlarge the ca- 
pacity of its factory at Georgia and Shelby 
Sts., and operations are under way which 
will almost double the present floor space 
and proportionately increase the production. 
Actual work has begun, so that the additions 
will be completed and the buildings occupied 
within a very short time. The Premier Com- 
pany has purchased additional ground in 
Georgia St., opposite the present plant, mov- 
ing away three dwelling houses to make 
room for additional factory space, and the 
present ground area will be utilized to the 
limit in the new plans. A 2-story wing to 
the newest building will be constructed, and 
an open machine shop, with saw-tooth roof 
will take the place of the present erecting 
shop, while the building which fs now occu- 
pied by the machine shop and the offices of 
the company will be rearranged to give more 
space to all departments. A motor test shop. 
560 x 130 ft. in size, will form the center of 












45 
the fireproof, sheet metal struetures. A stor- 
age stock room 10) x SO ft size, will oc- 
cupy another third of the newly acquired 
ground space and will take from the present 
administrat Iding tt stock room now 
maintained he remainder of the new site, 
50 x 100 ft., will be occur i ad 
testing department and re 
present 2 ry brick build whict } 
by the painters, up ar ’ 
semblymen, will have lition tf 4@# ¥ 


le erection of a 2-story brick wing w 




























will give it the shape of an L, and t! 4 
will be ut ed nishing and body work 
The machi hop 1 erecting ro ; 
which the heavy work is done and where it 
found 1 il to eliminate eleva 
service em Company has arranged 
for a l-s uilding of brick and iron, 400 
OO ft.. with a aw tooth roof. 
GOSHEN, IND The Cleveland-Akron Bag 
Company, having plants at Cleveland, Buf 
‘ ind I has | hased six a 
of land at Gos! Ind., the purpose of 
rec & durit t fall jlete plant for 
th inufactu f t n and paper 
A ft hery fe hing cotton 
for th pany se will also 
be erected I plant at Goshen will enable 
he company to handle its Western business 
much more ecoenon illy and satisfactorily 
The general offices wiil be in Chicago 
GRAND RAPIDS, MICH Ss] Rohns & 
Gherke, Chamber of Commerc side have 
been commissioned to prepare plar for an 
automobile garage, two stories, 185 ~« 185 ft 
for the Buiek Motor Co., 750 Woodward Ave 
Garage to be located in Grand Rapids, Mi 
OTTAWA, ILL.—-The Chicago, Ottawa & 
Peoria Ry. Co. will } i a car repa t 
60 OOO ft rac} ind a 
equipment of ir-repair tool rhe 
tu wil ! | 1 and w 
be m t ! ir p 
build f tt | r'ra I : n H 
E. Chubbuck, La Salle Ii Gen, Mer 
CHICAGO ILI An & ry building to 
cost about $100,000 is to be erected on We 
Washington St it the southeast corner of 
South Jefferson St by the Sharples Sepa 
rator Co., 105 Clinton St. Philip M. Sharp! 





purchased from the of Elise Frank the 











at that corner with 90 74 ft 
gr . improved with brick and frame resi 
dences. 

MILWAUKEF., WIS.—H Ww Buemming 
Arch., Pabst Bidg., has completed plat f a 
4-story addition to be bu » th int 
the Henschel Mfg. Co., bety H 1 
Minera! St The pla will be of 1 
struction, 80 140 ft 

H. Cc. Henge Arch., 702 Grand Ave ha 
awarded the following contra so 
000 piano factory to be erected 1} the Wal 
tham Piano Co. on Island Av near Keef 
Ave Masor d cor ete work, HENRY 
DANISCHEFSKY North ‘ and=s Lak 
Drive carpenter work FRANK LUENZ 
MANN CO 1317 Cold g Av iron 


‘ ’ ep r t 
work. WORDEN-ALLEN CO., Port Washing 
t { 


Yr toad: plumbing, AUGUST 


MILWAUKEE. WIS.--The Phoenix Knit 
ting Works Milwaukee Wis., s having 
plans drawn for rn addition, which will be 
8) 120 ft., six storic high The building 
will be constructed of reinforced concrete 
and brick and will ost ab SR0.000 A 
power-house will be erected al 





RACINE, WIS.—The Badger Four 





recently organized here will erect 2 foun 
dry building, 60 x 60 ft., of brick with ! 
ram 

BELOIT, WIS.—The Electric Cleaner Co 
98 Jackson Boulevard, Chicago. Tl} vlan 


ning to erect a factory building tn th 


Cc. W. Grout is Gen. Mer The compa: 
apitalized at $100,000 

WAUPUN, WIS.—The C. A. Shaler Co. will 
erect a factory building, 30 120 ft.. 90 ft 
of which will be two stories hich. Reinforced 
concrete will be used The company manu 


factures electric vulcanizer 

MONTE VISTA, COLO.—Press reports 
that it is proposed to erect a beet 
tory to cost approximately 
Vista, Colo., and to 
standard gage railroad from Monte Vista 
north to Saguache this fall W. D. Hoover 
of the Western Metals Co., of Denver Colo 
is interested 

JOHNSTOWN, COLO.—It ts 
factory will be built 
Improvement Co., of 
ty, and it will 


state 
ugar fac 

Monts 
miles of 


&750.000 


construct 38 


stated that a 
here by the Johnstown 
Johnstown, Weld Coun 
then be taken over and 
equipped by tke Colorado Condensed Milk 
Co. This enterprise involves the itmms 
diate expenditure of over $50,000 for the fac 
tory alone. The Johnstown Improvement Co 
was organized by Johnstown capitalists for 
the purpose of constructing the building 
Willard E. Letford, eashier of the First Na 


tional Bank, of Johnstown. is Pres.: Gilbert 
Landell. Mgr. of the Fort Lupton factory, is 
Secy.: H. J. Parish. of Johnston, Vice-Pres., 


and. William Parkin, of Johnstown, Tréas 
The equipment of the factory will coset $40,- 
OOO. Sugar beet interests in the victnity of 
Johnstown are taking stock in the new con 
cern, and many Inocal people are tnterested 
The factory wil} have a total capacity of 
100,000 ibs. of condensed milk per day, and 
about 30,009 Ibs. daily production to start 
with. 

PORTLAND. ORE. ~The 
CRETE PILE CO., % West St., New York 
has been awarded the contract for the pile 
foundations of a building to be erected for 
the Cudahy Packing Co., at Portland. 


TUSTIN, CAL.—The Tustin Hills Orange 
Association will erect a packing house here 
to be equipped with machinery and precool- 
ing plant. Mr. Knight, of Whittier, Cal., ts 
Mer. 


EUREKA, CAL.—The Pacific Pulp & Paper 
Co. will erect a plant for the manufacture 
of pulp only in this city Waste products 
from the Holmes-Eureka and Press mills will 
be manufactured into pulp and shipped else 
where to be made into paper. To build and 
equip a paper mill of large enough canacity 
to use the pulp to be manufactured at the 
projected plant would require an outlay of 
about $1,500,000, according to D. J. McKay. 


RAYMOND CON- 
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Gen. Mgr. After the pulp mill is completed DITCH.—Louisville, Ky.—Bids are asked CONTRACT CES 

= in ae eane — be sn to i! —_ Fiscal Court of Jefferson County, at NT PRI Lo isaan et ce teat ms 
nance e establishment of a paper mill to souisville, until noon, Aug. 1, for con- ( ; ; 3 : 
be operated in conjunction with the tributary struction of a portion of the Mill Creek “Denotes — this as fe afvertised tn nak: Smith a” ee 

pulp mills to be erected at Arcata and For- Ditch. S. F. Crecelins is Engr., Equitable gineering News.) St., Seattle (C) C. J. ERICK 
tuna. sidg., Louisville; H. D. Robb is Chn. of the SEWERS.—Seattle, Wash.—Bids were re- (awarded contract). R. H. Th 


LOS ANGELES, CAL.—The Griffin Car Drainage Com. ceived 7 the Board of Public Works mined Rectne- ti The itemized bids were 
Wheel Co., of Chicago, Ill., will establish a BULKHEAD.—Long Beach, Cal.—The City = 


factory here, which will be the Western dis Council has confirmed the resolution to con- I shay i aaa 
tributing point for car wheels and under struct a cement bulkhead, 7,000 ft. ana on TRUNK SEWER SEAT TLE, WASHINGTON. B 
bodies, to be manufactured here. A foun- Seaside Boulevard, from the ini t ~ 
dry, machine shop and lathe shop will be to Seaside Park. It will be cole he _,, Abstract of title—fixed estimate $15,000.00 $15, 000.00 
erected at 54th St. and Santa Fe Ave. The months before plans and specifications are oo oe i3¢-in. ee ee 40.00 41.5 
plant will employ 200 men at the start. ready for figuring oe a ao pe ete one dat bl lad dl 31.40 
EL CENTRO, CAL.—The Imperial Valley CONCRETE LINING.—Ogden, Utah.—Bids "500 lin. ft. 72-im. concrete og 
Oil & Cotton Co., of this city, will erect three were received on July 8 by Davis & Weber lin. ft. 66-in. concrete 29 0) 
buildings for their cotton plant in El Centro, Counties Canal Co., 516 First National Bank lin. ft. 60-in. concrete 18.00 
Mm) ~ 200 ft. each. constructed of brick. Bldg., Ogden, for lining 7% miles of com- lin. ft. 54-in. concrete 16.20 
Branches will be established in several of the pany’s canal with concrete. The contract 7,270 lin. ft. 48-in. concrete 15.30 
surrounding towns. Geo. C. Walsh is Gen. has been let to the GILLIS CONSTRUCTION ,860 lin. ft. 82-in. x 48-i i 26.50 
Mer. CO., Salt Lake City, Utah. 2.670 lin. ft. 24-in. x 36-in. bri 18.00 
PATTERSON, CAL.—The plans of the Oak- PNEUMATIC TUBE SYSTEM.—Los Ange- ’ lin. ft. 36-in. 18.50 
land Paving Co. for the construction of a les, Cal.—The LAMSON CONSOLIDATED 2 lin. ft. 30-in. brick sewer..... 19.30 
paving brick plant at Patterson, a new STORE FIXTURE CO., of San Francisco 0 lin. ft. 24-in. pipe s ae 8.00 
station on the Western Pacific Ry., near De- Cal., has secured the contract for installing 2,240 lin. ft. 21-in. pipe es 7.00 
coto, have been completed and work on the the pneumatic tube system, and furnishing t lin. ft. 18-in. pipe 5.70 
erection of the buildings will commence at facing table and stacker in the post-office lin. ft. 15-in. pipe 3.50 4.00 
once. Fhe main. structure, will a Set ft. building being erected here, at $10,160. lin, ft. 12-in. pipe se 3.00 4.0 
long, extending almost to the Southern a- ’ a ; « lin. ft. 10-in. ipe 2.9 3.4 
cific tracks as the plant is located between Ba - july 9 by B Dille, Drat age Comr., 00 lin: ft. 8-in: pip 2.50 380 
the two roads. The capacity of the kiln to for constructing conde miles of a Tavlos manholes : i 90.00 
be installed will be 1,500,000 bricks. The Sas tae hoe . “ae 6 y lin. ft. depth manholes 9.( 7.00 
paving bricks are to be made from the wash- Concrete tile, Cost, about $17,000 AE Siphon (lump sum) 34,537, 42,500.00 
ed sedimentary clay deposits near here. Smith a County = 3 i _ i Sand catcher, Montlake Boulevard (lump sum). 5 y 3,400.00 
RICHMOND, CAL.--The Western Pipe & S. Sheets Construction Co. bid $17,284 ; Sand catcher, Newport Ave. (lump sum) r 1,100.00 
Steel Co. has closed negotiations for the pur DITCH, ETC.—Ciark, 8. Dak See La Stormwater overflow (lump sum) . 8,000.00 
chase of 12% acres from John Peres, north hast i thw cane . ae ak.—Bids will be Junction chamber, Montlake Blvd. (lump om). i 3,100.00 
west of the Wall addition, as the site for a Tec! e — aa 3 by the Board of County Junction chamber, East Lynn St. (lump om}, ‘ 1,600.00 
plant. Work will be commenced on the fac- cen tee etic ice of C. S. Evans, County Washington Park Viaduct (lump sum) = . 22,500.00 
tory buildings within 60 days and $100,000 6 eae vote = eee Drainage Ditch No. 60 piles .... ee . 10.00 
will be expended in construction and installa- “ ec ae ona ; 0,000 cu. yds. of exca- 70 cu. yds. concrete foundation ve } 18.00 
tion. Plans of the company call for the em- = | Hare polo ag culverts in Lake Canal crossing, Plan ‘‘A’’ (lump sum) in . 9,500.00 
ployment of 200 skilled mechanics as soon as = “"@_-Zbague ownships. _. Canal crossing, Plan “‘B’”’ (lump sum) . 8,800.00 
the plant is ready for operation. Riveted LUMBER.—Jeffersonville, Ind.—Bids were 54 lin. ft. 15-in. culvert . 1.50 
pipe and similar products will be manufac- received by Capt. L. D. Cabell, Q. M., U. SO ft. Gein. SIMO COMMOCTIONN. .. 00.060 cecscccccsscces . 80 
tured. S. A., Jeffersonville, on July 14, under 500 cu. yds. extra concrete . 10. 
WHITTIER, CAL.—W. W. Newell, of this ae aes 552 na foretenns 3,000 ft. 10,000 lbs. extra steel ‘ 06 
city. is having plans prepared for a. 1-story ats aaetaae a —t an 5,000 ft. poplar. Total, C - m ss $770.67 ——.- - 
candy factory to be erected on East Phila- he contract bas been awarded to EH. W. otal, Canal Crossing, Plan nae? see 79,671 $816,335 
delphia St. — BARTLEY, of Racine, Wis. Total, Canal Crossing, Plan “B c $816,635 


SAN BERNARDINO, CAL.—The Union Oil LEVEE.—Kansas City, Kan.—Bids will be ~~ ee —————— i 


Co. will erect five buildings to house the dis Tou oe Kaw Valley Drainage Board, BARGE CANAL.—The item prices of the the canal in Orleans County, a dis: 
tributing plant of the company in the San W- ,aniels, Pres., until Aug. 22, for bid received by F. C. Stevens, Supt. Public over 14 miles, were: (A) Engineer 
Bernardino Valley. The buildings will have #bout 62,400 cu. yds. levee work, 50,000 sq. Works, on July 19, 1910, for Barge Canal mate; (B) I. M. _ Ludington & 
concrete foundations and floors. There will yds. of revetment, paving and other work Contract No. 62, for the improvement of Rochester, N 
be three tanks with a capacity of 90,000 along the left bank of Kansas River from satanic at ee oe 
onslone, a "pumping station offices and a Mattoon Creek to Fifth St. Bridge. % 7 - oh — 
, REBUILDING STEAMER.—N r N sess . bie (A) 
SRree*, Y ee seoctved UF Ena Beniateatt vf oniae 5 =e coffer-dams, pumping, bailing & draining, mi. ae 
/ Ee > Public Charities on June 30, for furnishin et | cee ee »000.00 
MISCELLANEOUS CONTRACTS. all the labor and materials required for re- ees Or nateee nak hice “ah 
, ‘ ; sorke ig ¢ rtised i building wood steamer ‘‘William H. Wick- 0 M. : : n 
(*Denotes ee eee Soe in ham.” The contract has been let to THE 2,000 lin. ft, round timber bracing 
g — JOHN W. SULLIVAN CO., foot of Bast qit Boo aq. ft channeling 
U. S. RECLAMATION SERVICE.—All news Ninth St., New York, at $4,635. NS ap cu. yds. forming embankment 
concerning canal and irrigation projects, etc., *EXCAVATING.—Des Moines, lIowa.—Ex- 30° "000 aa oo 
will be found under Water Supply—Irriga- tensive flood protection is to be undertaken M. ft. sawed Sauber (yellow pine or Douglas fir). 
tion at Des Moines, Iowa, this fall. The work lin ft. foundation piles 
consists of excavating new channels in the 9 M tt wooden sheet piling 
WHARF.—Tadousac, Que.—The contract Des Moines and Raccoon Rivers, estimated at am. oie . e o 
; ae —s : , cu. yds. second-class concrete... 
for the construction of a wharf, etc., at about 650,000 cu. yds.; also levee construc- cu. yds, third-class concrete 
Tadousae Harbor, has been awarded to tion, etc. For plans and specifications ad- cu. yds. reinforced concrete 
NAP. WARREN, of Chicoutimi, Que. dress Neal Jones, City Clerk, Des Moines, 29 cu. yds. first-class masonry coping 
DITCH.—Minneapolis, Minn.—Bids will be Iowa. 5,125 cu. yds. rubble masonry 
received until Aug. 1 by Hugh R. Scott, FORGINGS.—Washington, D. C.—Bids are ,476 cu. yds. dry retaining wall, 
County Audr., for digging and constructing asked until Aug. 13, by William Crozier, é cu. yds. wash wall 
Ditch No. 19 Estimated cost, $15,911. Ch. of Ordnance, U. S. A., Washington, D. 8,890 sq. yds. second-class stone paving 
*DREDGING, ETC.—Jacksonville,  Fla.— C., for furnishing 16 sets of steel forgings " sq. yds. third-class stone paving 
Bids are asked by Capt. George R. Spauld- and four extra breech block forgings for 200 sq. yds. cobblestone paving 
ing until noon, Aug. 24, for dredging and 1.7-in. gun, Model 1906, and twelve sets 0 cu. yds. second-class riprap 
removal of rock in Biscayne Bay, Fla. of steel forgings and three extra breech ss 21 cu. yds. third-class riprap 
DREDGING.—Stockton, Me.—Bids will be a forgings for 3-in. field gun, Model i, . Ibs. cast-iron culvert pipe and specials 
received until Aug. 22 by Lieut.-Col. Geo. HOD. lin. ft. 8-in. vitrified pipe, 


A. Zinn, Corps Eners., U. S. A., Portland, BULKHEAD.—Philadelphia, Pa.—Bids were 9 403 400 1 ‘re & backiiling fer S-in.vitrified pipe 


Me.. for dredging in Stockton Harbor, Me. received by the Department of Wharves "443000 Ibs. metal reinforcin 
: c ¢ Verries ° o>, s. 2 zg 
DRY DOCK.—Bremerton, Wash—The Navy Socks, and Ferries on July 16 tor the con- 9,100 Ibs. iron castings, 
Department at Washington, D. C., on July ana C Howhill a The between Vine St. Ibs, expanded metal 
11, awarded to C. J. ERICKSON. of Seattle, — ied toy a FIL ER contract has been sq. ft. Portland cement sidewalks 
the contract for constructing Puget Sound 4Warded to the FILBERT PAVING & CON- 320 sq. yds. relaying sidewalks 
dry docks at $1,863,096 eee amon CO. Land Title Bldg., Phila- 9q yds brick pavement 
Iphia, at $87,338. Jose . aske is P a 
WHARF.—Levis, Que—The contract for 4Ghne’pe > ee ee 3,224 sq. yds. wooden pavement, 2%-in 
Acting Dir. 
the construction of a deep water wharf at 1,302 sq. yds. wooden pavement, 3%-in 
Levis has been awarded to HORACE DUS- PIER.—Oakland, Cal.—Bids were received 3,005 lin. ft. wooden fence : _ 
SAULT. of Levis, by the Department of as follows on July 20, by the Board of _85 lin. ft. wrought iron pipe railing : a 
Public Works, Ottawa, Ont Public Works for the construction of the 5" 400 = ~ ee oak ti 1.75 
sist dcemnankn . a ll be Livingston St. pier for the Board of Publie 0,400 lin. ft. repointing old masonry — on 
_ DITCH.—Fatrmount,, Minn Bee nawarde, Works of the City of uakland, Alameda _ 849 lin. ft, drilling bolt holes in old masonry 1.00 
County Audr.. for constructing Judicial Ditch County, Cal., Walter B. Fawcett, Secy.: H. Waste gates, 24 x 24-in., complete in place o0=" 2<9.00 
Ne 9 consistine of about 37.550 ft. of from - Gould, Oakland, $127,219; Mercer-Frazer Waste gates, 36 x 36-in., complete in place se” oe 
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Co., 1525 Mission St., San Francisco, $135,- 465,000 Ibs. metal in guard gates............... é 05% 05% 
6-in. tile $14,194. ny 000; Healy-Tibbitts ’C ee o a 100,000 Ibs. machinery for lift bridge . é r 12 
DIT¢ HES.—Red Lake Falls, Minn —Bids Market St.. can Francisco, $119,982; Thomp- 8 electrical equipment : . 2 00). 00 
will be received until July. 30 Dy, A. ~4 son Bridge Co., $125,000 and $112,900; Pacific 3 ——— eabins 00. 404).000 
Latendresse, County Audr or dige ng and Construction Co., 251 Kearny St.. San Fran- a umps . 450.00 
constructing ditches Nos 14 and 45. Cost, cisco, Cal.; Metropolis Construction Co., 172,900 ee. ft. tarfelt water proofing j 05 
$11,889 and $1,856, respectively. $129,775; Burrell Bridge & Construction Co., Removing old bridge superstructures, s . 600.00 
SHORE PROTECTION PIER.—Racine, $131,300; Cotton Bros. & Co., 343 Fifth St., Maintaining navigation, 000. 16,800.00 
Wis.—Bids will be received until Aug. 6 by $119,790. es ee — ——- —_. ‘ 8,40 .00 
the Board of Public Works, P. H. Connolly, u ngs to be removed, eac 4 x 
Chn., for constructing concrete lake shore (Continued on page 47.) = en ae 
protection: also same time for constructing 151, $2,347,8 
a concrete pier. = = LLL . a : 
IAL ICKET.—Philadelphia, Pa.—JOHN . 
n WHAGINE B TSO. 1si8 Filbert St., have SEW ERS.—Sabetha, Kan.—Bids were re- (awarded contract); (D) W. F. Plummer & Bros., Newton, Kan.; (I) New Slat 
secured the contract for a concrete coal ceived July 12 from (A) T. C. Brooks & Co., Springfield, Mo.: (E) J. W. Smith & Co., Tulsa, Okla.; (J) J. W. Ke 
pocket. trestle. ete.. for Owen Letter’s Son., Jackson, Mich.; (B) H. G. Cass. Ton- Son, Oklahoma City, Okla.; (F) E. D. Deed, Kan.; (K) R. J. & W. M. Boyd Co 
Sons. at Trenton Ave. and Westmoreland awa, Okla.; (C) P. A. JOHNSON & CO., Clay Center, Kan.. (G) Katz-Craig Con- City, Kan. The itemized bids we 
St.. to cost $19,000 437 No. Tenth St., Kansas City, Kan. struction Co., Omaha, Neb.; (H) Hamilton lows : 


*REMOVAL OF WRECK.—Plymouth, ae = a eae earners 
Mass.--Bids are asked until noon, Aug. 22, 
by Col. Frederic V. Abbot, Corps of Eners., 
U. Ss. A., Boston, Mass., for removing the 
wreck of the barge ‘‘Harbeson Hickman” in 
Plymouth Harbor. Mass. 

*DREDGING, ETC. —Larchmont, N. Y.— 
Bids will be received until noon, Aug. 20, 
by Col. W. M. Black. Corps Engrs., U. S 
A., Army Bldg.. New York, N. Y., for dredge- 
ing and removing ledge and broken rock in 
Larchmont Harbor, N. Y 

DITCH.—Moline. 111.—The Drainage Com- 12 
missioners of Hampton Township have 93 manholes 
awarded to MATTHEWS BROS. & CO., of 21 flushtanks 
Erie. Pa., the contract to dig Drainage 2 lamp holes 
Ditch No. 4, about 134,000 cu. yds., at 7.99 9 cu. yds. Portland 
cts. per cu. yd. Total cost, about $15,000. Rock excavation, 

CREEK IMPROVEMENT.—Visalia, Cal.— Lumber, 

The lowest bid received on July 20 for the = lin, ft. S-in. c.-i. 
improvement of Mill Creek, including certain 30 lin. ft. 10-in 
bridge work, was submitted by R. Keatinge 135 lin. ft, 12-in. ¢.-1. 
& Sons. 698 Mission St.. San Francisco, Cal., 

at $66,512. Morve L. Weaver is City Engr. Totals 
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BARGE CANAL.—Albany, N. Y.—Bids are Trussed Concrete Steel Co., 
asked by F. C. Stevens, Supt. Public Works, $22,703; J. B. Kendall, 


for three additional] O44. 


Barge Canal contracts as follows: Contract 


Park, Cal—CHARLES W. 


27-A, Champlain Canal, for completing EXAMINATIONS. 


the construction of the canal, together with 
incidental work between Station 1046+16, AID.—Washington, 
end of Contract No. 25, at Dun- Service Commission 


ific Electric Bldg., Los An- 
the contract, 
constructing pier work at Ocean 
orse Shoe Pier Co. 
t. long, constructed of concrete. 


hams Basin road, 


the Hudson river at tion on Aug. 10-11, 
the engineer’s estimate of the which to make certificat 
is $380,855. Contract as they may occur 


Archs., Laughlin Bldg., Los 


construction of the canal and Deck Officer in 


preparing plans for the amuse- pon A 
sas City, Kan.—Bids were 
27 by the Board of Com- 
Wyandotte County, 
nstructing a , 
ert on the county line between 
and Wyandotte counties, Frank 
» js County Clk., 
bas been let to T. M. TORSON, 


bridge over 
St., Oswego; estimated cost, $39,735. Frank 
Williams is State Engr. 


Kansas City. 


-RETS.—Washington, D. C.—Bids 
William Crozier, 
Washington, 


Ch. of Ord- 





Commission, 
asked until Sept. 8 by William 
Washington, 
shing armor for two 14-in. gun 
jel 1909, including barbettes and 


29 Broadway, New York, 


Crucible Steel 
® 


N. J.—On July 19 
received by the Commission of 
Edward H. Russell, 


:G.—Trenton, 
Youngstown, 





locks and all other struc- Survey. Applicants must 





idered equivalent to 


Washington, four years of thi 
a oe 






































to secure eligibles 


INDUSTRIAL 





two proposed locks 18th birthday and not 
take the place of the on the date of the 


I WASHINGTON 
25th birthday VA ~~ wie 










locks at that place; appointed at a salary 

$1,290,880. Contract next steps in the line of promotion ; 
construction of a highway salaries of $900 and 
Oswego Canal at Bridge thence to Assistant 


provides for 10 aids 
at $900, 6 aids at 


S. POSSESSIONS. $1,200 to $1,800, and ° 


to $4,000. 


BARS.—Panama.—Bids were re- DRAFTSMAN.—Washington 











ward by steps of $200 each 


the Isthmian Canal S. Civil Service Commission 


Washington, on July 18, for examination on August 24-25, 
furnishing 1,334,000 lbs. of steel bars: Buf- bles from which to make 
falo Steel Co., Washington, $20,381, 
Concrete Steel Co., 


$21,744; Corrugated Bar Co., St. Louis, $20,- of Engineers, War 
Co. of America, Pitts- cies requiring similar qualifications 
326,68 Iron Works, Phila- may occur, unless it shall be 
delphia, $24,946; General Fire Proofing Co., interest of the service 


Ohio, $22,704; Manning, Max- reinstatement, transfer, 


New York, $23,879: J. F. plicants must have 
New York, $23,640; experience. Graduation 


1 for dredging 
““uereford Inlet and Townsend's In- 
le ne bids follow: 
-,~ Philadelphia, 

. ‘the rate of 25. 


Pa., 15.75 cts. per cu. yd. 
,000 cu. yds. per month; 
Atlantic City, 
30,000 cu. yds. per month. 
Iowa.—Bids will 
by the Board of County 
for constructing a 
ditch and laterals along the course 
Fork of the Nishna Botna River 
Greeley and Douglas Townships. 
jitch will be about 5% miles and 





Condensers 


light plant, 


divided into eight sections, 
in all 378,407 cu. 
I is County Audr; 


work has been 
work Power-house 


*DITCHES.—Helena, € 
July 15 by the Board of Directors 


‘construction of two drainage ditches, 
t 700,000 cu. yds. 
os E. M. Allen, 

sntract has been let to O. O. MCDONALD & 


excavation, 


250,000 cu. 
same, 8,000 cu. yds., 20 cts.; Cypress ditch, 
yds., 8.75 cts.; 
STEAMER.—Ottawa, 
were received by A. L. Jarvis, Asst. Deputy 
Minister, and Secy. of Agriculture, Ottawa, 
for the construction of a steel 
(fresh water) 
» at Grosse Isle (Quebec), of the fol- 
lowing leading dimensions, namely: Length, 
extreme, 113 ft. 3 ins.; beam, 23 ft.; depth, 

i To be delivered at Quebec, in 
The contract has 


total, $64,950. 
Bridge repair, 


Quarantine 


the Province of Quebec. 
been let to the KINGSTON SHIPBUILDING 
cO., of Kingston, Ont., 


Qt tt et kt et 


at about $60,000. 


FILLING.—New 
Y.—Bids are asked by Alfred E. 
Boro. of Brooklyn, until 
‘ for fencing vacant lots on the 
east side of Amboy St., between Sutter and 
and on various other streets 
for grading lots 


2 


2 


of Brooklyn; 


honorolononer 





2 


Eighth and Ninth Aves., known as Lots Nos. 
66 and 68, Block 5665, 
Webster Pond, 
Eighth Ave., 
Ave. and 47th St., on Lots Nos. 1 and 5, 


Section 17; 
in the block 


TELEPHONE 
were received on 
ard of Water Supply for Contract 83, fur- 
i telephone poles and 
purtenances at various localities along the 


POLES, ETC.—The follow- 
July 20 by the 


DOP RPHwHWHK 


> 


and erecting Superstructure. 


8-10* Bridge, 
8-11 Bridge. 
8-12 Bridges 





Orange and Westchester Counties: 
ter & Lindsy, Paterson, N. 
Engineering Co., 


J.. $10,402; Re- 


, $11,230; Frank E. Gore, $23,075; 
MacDonald & 
Wormser-Goodman & Co., 
5 $15,406; East 
‘oast Equipment & Construction Co., $14,- 


16 Bridges, 
Lord Electric 16*Superstructure, 
R-22 Superstructure 


M. Painter, 8-22 Bridge, Oswego, 


DITCH.—Jackson, 
ceived as follows on July 20 by P. D. Mc- 
Kellar, County Audr., for constructing ditch 
’, requiring about (a) 204,425 yds. ex- 
cavation and for (b) 147,440 ft. of tile. 
timated cost, $16,354 and $37,373, respect- 

Mutt! Bros., Rolfe, Iowa, (a) .0888 
Ewart & Depoy, Swea 
= .0775; G. A. McWilliams, 
licago, Til.. (a) 0.773 ects.: Forestal & Fe- 
man, Paul, Minn.. (a) .0686 cts.: Indiana 
Urainage Co., (a) .OT74 cts.; Standard Drain- 
.. Windom, ._Minn., 
GILBERTSON, St. James, (a) .06875 
SAS CHRISTENSEN, 
. (b) $37.150 (awarded con- 
we: Tuscola Supply & Construction Co., 
ebster City, Iowa, (b) 


FRONT IMPROVEMENT.—Santa 
_ al.—Two projects for the develop- 
of the water front here have received 
iorsement of the Chamber of Com- 
A bond election will be called soon 
vide funds for the fulfillment of the 
elected. The first plan is for the 
‘ion of an ocean promenade 1,000 
’ walk to be 50 ft. 
‘ing on concrete piles with the 
above high tide. 
r to be 3.300 ft. running from the 
Windward pier. Esti- 
. The second plan com- 
> erection of a pier 50 ft. wide, run- 
srallel to the shore and connecting 
, of the Fraser piers. The struc- 
rest on concrete piles placed 28 ft. 
‘nd to have a cement surface. 


Minn.—Bids 


1 Hospital, 





3*Post-office, 


-0723 cts. ; 3 Bank, Columbus. 


9* Post-office. 
9 Hospital, 


8-11 School, 
8-15 School, 
-17 Houses, 
R*Post-office, 


PRPD 


9 Post-office, 
-22 Post-office, 


RPxn 


-25 Rulldines, 


u, Ao, 8-25* Post-office. 


St. pier to the 
t, $160, 


9-10 Plans, ‘ 6-9 
1l1- 1 Plans, Toronto, Ont.............. & 9 8- 3 Read impvt., Pittsburg, 
























21,048; a vacancy in the position 
Draftsman, $1,800 a year, Office 








LIST OF CONTRACTS PENDIN 





Light, Heat and Power Plants. Water-Works. 
Noted in 
New York... — of ‘> es Fort Moultrie, 
Haven. Conn...... 7 i Minn ng engine, 
Wilson, Kan.. - Minn. evesecoeseosce 
New York>......--. 7-29 Pump, Atlanta, Ga. 
Transformers, Washington, D. C. 7-29 Pumps, London, Ont. . 
Pierre, S. Dak..... > ee a aened — 
Wash cree i-e ntake pipe. 1 1e a 
ables Industry 7-30 Tunnel, Sioux 
hasteeias cables. Indust’ 7.93 7-30 Water ‘mains, 
Decorah, Iowa. 7-21 o<« Kan. .... Pa hdbtee talc 
fixtures, Washington, 1-30 Reservoir, easeen, 
7-98 7-39 Pumping station, 
Cable, Winnipeg. Man |......... 7-28 8-1 saan ‘bina, Cheveune. 
apparatus, Washington, 7-28 &- 1 Water-main, Lynchburg, 
s Rania Miamhadaaee hens es 8- 1 Water pipe. Chelsea, 
&- 1 Water pipe, Saugus. 
Bridges. 8- 1 Water mains, 
NE ei cin nia 7-28 8- 1 Water-works 
Bridge, Springfield, Ill........... 7-28 = : ao — Saati 
Lincoln, Neb..... 7-2 oe Se ont bu . 
Peninsula, Ohio.. 7-2: 8- 2 Well, Cherokee, Ie 
Bowling Green, Ohio..... 7-21 - cea — etc., 
Bridges, Laurinburg, N. C....... 7-21 8- 4 — a . 
ie 7.9 n, # eecscces ees 
Removing ae ae 8 8- 4 am Fort Sam Houston 
PS acta a aa 7-7 A irk gigs ; ; 
oe een oe... 1) Sere ea 
Superstructure, Warren. Ohio ... 7-14 - & Reservoir, etc., Fort pa 
Bend. Ind 7-28 &- & Water-works, 
Bridge. Santa Barbara, Cal...... 7-28 8- 9 — 
fee et A daha 7-33 «8-9 Steel tank, etc, Holtsville, 
inten et... .... >. 7-98 8-10 Well, Edgemont, S 
Danville. P es fan 7-98 &-10* Water-works, 
oli, Ind............... 7-28 S38 Water system, 
Brownstown, Ind........ 7-28 8-25 Water pipe, etc., 
DG 666 de aie 7-14 Sewers 
PRS 7-14 : e 
N. pases aca ke 7-1 7-29 Sewer, Rutherford, 
one. étnavewewes tt 7-29 Sewers, Pittsburg 
Rochester, N. Y......... 7-28 7-29 Sewer, Marion, 
po a ee 7-28 7-30 Sewer pine, East St 
Kansas City. Mo........ 7-28 8- 1 Sewers, New Brunswick. N 
Bridge work, New York......... 7-28 e : Sowers. Redfield 
DI wd das debas 7-28 - Sewer system, 
Rd «Xo arile/a‘g. 5 R- 1 Sewers, etc., 
Bridge, Rockville, Ind........... 7-28 &- 1 Sewer laterals, Galion, Ohio.... 
Okemah, Okla......... 7-21 8- 1*Sewer, Bronxville ; 
S ] 7-28 8- 2 Sew system, 
Saytrook, Coun, 728 8 2 Sewer system, Winnemucca, 
Des Moines, Iowa....... 7-28 &- 2 Sewers, Horton, tease 
Kansas City, Mo........ 7-28 &- 2 Sewer, Brooklyn, N. Y... 
Loch Haven, Pa........ 7-28 &- 3 Sewer, Glen Lyon es 
8-15 Bridge work. Newark. Ohio...... 7-28 &- 3 Sewer pine, Leavenworth, 
Anderson, Ind.......... 7-98 &- 3 Sewers, Hawarden, . 
Wilmington, N.C. 7-21 &- 2 Sewer pipe, Leavenwort 
Baltimore, Md........... 7-28 8- 3*Disposal works, Ventnor 
Fort Dodge, Iowa 7-14 ie aed hans make ee 7 
iy Sinad dhiaenn hs 728 8- 4*Sewer, Woonsocket, R 
9- 1 Bridge superstructure, Quebec... 6-30 8- 5% Sewer, Louisville, 
% Rridge renair, Gaffney, S. C..... 7- 7 8- 9 Sewer, Pasadena, 
ee 7-28 8-10*Sewers, Madison, 
R.11 Sewer pine. St 
Buildings. SiiGever sperm, oh 
a NT RS ee eae oe oa 
1*Post-office. Santa Cruz, Cal...... a2 + 
Columbus, Ohfo.......... 7-21 tree oads 
Philadelphia Pa.....--. 7-28 Streets and Roads. 
Fergus Falls. Minn.... 7-28 7-29 Grading, etc.. 
1 Armory, Marysville, Ohilo........ 7-28 7-29 Paving, Milwaukee 
Allentown. Pa.......... 7-28 7-30 Paving. etc., East St. 
Wines cdots ween 7-21 7-20 Sidewalks, etc.. Fort Missoula, 
Litchfield, Ill........ 6-30 NN eas eth ai ate £m 
NE: aet-ccks dae 7-14 7-30 Grading, Waynesboro, Pa 
4 Post-office, Chelsea, Mass........ 7-7 7-30 Roads, etc., 
& Post-office, Amsterdam, N. Y.... 7- 7 NN et ee a 
8 Fire station, New York.......... 7-28 8- 1 Gravel road, Huntington, 
Woburn, Mass....... = 7 8- 1 Gravel road, 
Cal... sesccsecss 7-28 8- 1 Gravel road, Jeffersonville, 
8-10 Court-house, etc., Rugby, N. Dak. 7-28 8- 1 Pavement, Hampton, 
8-10 Post-office. Decorah, Ia.......... 1-7 8- 1 Road, Vernon. 
Portsmouth, Ohio....... 7-21 &- 1 Paving. Decatur. Il 
BOG. co vonsccctée 7-21 8- 1*Grading, etc.., 
Wheeling, W. Va...... 7-21 &- 1 Grading, Moss 
Pontiac, Mich....... 7-21 &- 1 Paving. Jackson. ray 
8 Buildings, Portland, Me......... 7-28 &- 1 Pavements. Milwaukee, Wis 
Palestine. Tex ...... 7-14 &- 2 Grading. etc., Seacaucus, N. J.... 
Carbondale, Pa..... 7-21 S- 2 Road, Vincennes, Ind .......... 
-22 Buildings, on re WOiss <s% i: & 2 Road. Marion. Ind .....:-+...66. 
awall......... &- 2 Roads. Martinsville. Ind .. 
Marlboro, Mass...... 7-21 &- 2 Gravel foad, Rockville, 
8-26 Heating. ete.. St. Louis. Mo...... 7-28 8- 2 Macadam _ road, 
8-29 Post-office, Bradford. Pa......... 7-28 Ind. 
&-31*Post-office Olean, N. Y.......... 7-28 &- 2 Gravel road, Danville, 
9- 1*Painting. San Francisco, Cal.... 7-28 8- 2 Macadam road, Bloomfield, Ind.. 
9- 6 Infirmary. Hartford. Conn....... 7-28 &- 2 Sidewalks, Leland, Miss 
» ae eeccee 8- 2*Sidewalks, Gulfport, 
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THE LUIFWIETER PUMPING ENGINB 
CO., of Rochester, N. Y., has opened a 
branch office at 1653 Monadnock Block, Chi- 
cago, in charge of Mr. E. D. Williams. 

THE ORENSTEIN-ARTHUR KOPPEL CO., 
Koppel, Pa., paid a dividend for the year 
1900 of 13% of its capital of $6,500,000, The 
surplus fund of this company now amounts 
to $1,800,000. 

THE C. A. WOOD PRESERVER CO., 
Austin, Texas, announces that it has opened 
a branch office in Indianapolis in charge 
of Mr. F. D. Rusling. The company has 
also arranged to have shipments made from 
Chicago as well as New York, New Orleans, 
St. Louls, San Francisco, Salt Lake City 
and Denver. 

THE WAGNER ELECTRIC MFG. CO., 
St. Louls, Mo., has appointed Mr. J. F. 
Jones manager of the new office opened 
for this company in the Woodward Bidg., 
Birmingham, Ala. Mr. Jones has had sev- 
eral years’ experience with various electric 
machinery manufacturing companies of the 
United States. 

PORTLAND CEMENT DEALERS in Mich- 
igan, Indiana and Ohio filed a complaint 
July 11 with the Interstate Commerce Com- 
mission against the rates on cement in Cen- 
tral Freight Association territory. Undue 
preference is alleged to be shown on ship- 
ments of cement from the Trunk Line Asso- 
ciation territory to Central Freight Associa- 
tion territory and a commodity rate is asked. 

ELECTRIC RIVETERS DESIGNED for 
shop use have recently been placed on the 
market by the Electric Machinery Sales Co., 
Milwaukee It is stated that with the use 
of these riveters from 4,000 to 20,000 pieces 
per can can be handled by inexperienced 
laborers Three sizes of the pedestal type 
are made, weighing from 125 to 360 lbs. The 
motors of these riveters are self-contained, 
but a belt driven model can be supplied. 

THE C. O. BARTLETT & SNOW CO., 
Cleveland, Ohio, manufacturers of elevating 
and conveying machinery, have recently 
leased additional property on Columbus 8t., 
near the present works, This is a manu- 
facturing plant having about 76,000 sq. ft. 
of floor space with a complete power plant 
and railroad facilities. New machinery has 
been installed and the company will start 
operations in the new plant at once. 

THE GREEN FUEL ECONOMIZER CO., 
Matteawan, N. Y., has awarded the con- 
tract of rebuilding its fan rhop at Mattea- 
wan, N. Y., almost totally destroyed by fire 
several weeks ago, to the Berlin Conetruc- 
tion Co. The new shop will be ready for 
occupancy about Aug. 15, and the floor 
area will be considerably greater than that of 
the old one. Provision has been made for 
suitable testing rooms for making exact 
determinations regarding the capacity of 
fans. 

THE EDGAR ALLEN AMERICAN MAN- 
GANESE STEEL CO., McCormick Building, 
Chicago, which has been organized recently, 
announces that it has purchased the works, 
of the American Brakeshoe & Foundry Co. 
at Chicago Heights, Ill., and the Tropenas 
Steel Co., of New Castle, Del. It will carry 
on the manganese steel business of these 
two companies and the American branch 
of Edgar Allen & Co. (of Sheffield, 
England). The two plants are being en- 
larged and improved so as to double their 
capacity. 

APPROPRIATIONS FOR THE UNITED 
STATES GEOLOGICAL SURVEY are car- 
ried in an act of Congress popularly called 
the ‘‘sundry civil biii..". The act making 
appropriations for the fiscal year ending 
June 30, 1911, contains items for the Sur- 
vey’s work aggregating $1,175,040. This is 
$232,350 less than the amount appropriated 
for the Survey for the fiscal year 1910, but 
the work of analyzing and testing fuels and 
the investigations of the causes of mine acci- 
dents were transferred from the Survey to 
the newly created Bureau of Mines, and the 
tests of structural materials were transferred 
from the Survey to the Bureau of Standards, 
with consequent iransfer of appropriations. 
An increase of $75,000 was made in the ap- 
propriation for geologic work and of $50,000 
for stream gaging. 


THE RAILWAY MILEAGE of the world 
has again been computed by “Archiv fiir 
Kisenbaknwesen” and is given at 611,478 
miles on Dec. 31, 1908. The etatistics for 
1907, printed in Engineering News Dec. 2. 
1908, gave the total mileage at the end of 
1907 as 594,842. The figures of mileage fo: 
the principal geographical grand divisions 
for both years are shown in the accompany- 
ing table. It is significant to note that the 
increase in mileage has been steady durin 
the last five years. In 1908 there was added 
to the railway mileage of the world 16,636 
miles; in 1907, 14,627; 1906, 17,894; 1905, 
12,089 and in 1904, 16,508. These figures 
seem small when it is recalled that in 1887 
12,876 miles of new line were added in tie 
United States alone. The increase in Amer 
ica, last year, was nearly double that of all 
the rest of tlm world combin.d, but South 
America furnished a large share of this in 
proportion to the total mileage. The dwak- 
ening of China is shown in the returns of 
new railway mileage, for nearly one third 
of the new line constructed in Asia was 
built in China. The new railway built there 
amounted to 835 miles. The Celestia) Win- 
pire had, at the end of 1908, 4,997 miles of 
main track. 

Mileage of the Railways of the World. 

Mileage open—_ In- 

at the end of crease. 

1908. 1907. 
Europe eesesescece- 202,108 199,246 2.7638 
Asia 58,813 56,284 2,529 
Africa 19.211 12,518 693 

Total Eastern Hemis- 

phere .280,1383 274,148 6.985 
America .. 818,385 302,928 10,457 
Australia 17,960 17,766 194 


Total Western Hemis- 
phere is beeen 


-331,345 320,694 10,651 


Grand total 61 594,842 16,633 


ENGINEERING NEWS. 


TRADE PUBLICATIONS. 


SECOND-HAND MACHINERY.—Willis Shaw 
Machinery Co., Chicago. Paper; 6 x 3% 
ins.; pp. 28. 

This is a trade list of machinery and con- 
tractors’ plant offered for sale, including 
steam shovels, dredges, cranes, concrete mix- 
ers, stone crushers, engines and boilers, com- 
pressors, locomotives, grading machines, 
dump cars, pile drivers, drills, electrical 
equipment, etc. 

RESERVOIR WATERPROOFING.—The Can- 
adian Mineral Rubber Co., Ltd., 1 Toronto 


St., Toronto, Ont., Can. Stiff paper; 6% 
x 8% ins.; pp. 16; illustrated. 


The larger part of this pamphlet is de- 
voted to an illustrated description of the 
Obispado distributing reservoir of the wa- 
ter-works of Monterrey, Mex. The reservoir 
is treated with “Pioneer’’ Reservoir Water- 
proofing Asphalt, supplied by this company. 
TRACKLAYING MACHINE.—Hurley Track- 

laying Machine Co., Fisher Building, Chi- 


cago. Paper; 5 x 9 ins.; pp. 16; illus- 
trated 


In the Hurley machine, the conveying and 
handling of the rails, ties, etc., is done by 
power, and the material is delivered ahead 
of the construction by means of a long can- 
tilever truss. The operations are described 
and several testimonials are quoted. Among 
the illustrations is a long folding plate of a 
line drawing showing the train of supply 
cars and the tracklaying machine. 

VALVE GEAR FOR LOCOMOTIVES.—Pil- 
liod Brothers, Nicholas Building, Toledo, 
Ohio, Paper; 8% 6% ins:; pp. 8; il- 
lustrated. 

The Pilliod valve gear is notable in hav- 
ing fixed points of rotation and dispensing 
with sliding blocks or links. The design 
described is a modification of that which 
has been applied to a number of locomotives, 
and may be operated from the crosshead, or 
from the crosshead and crank. The work- 
ing of the gear is described in detail. 
LINK-BELTS AND LINK-BELT MACHIN- 

ERY.—Link-Belt Co., Chicago and Phil- 


adelphia. Cloth; 6% x 9% ins.; pp. 400; 
illustrated. 


The greater part of this volume is devoted 
to dimension lists and price lists of link 
belts for conveying and power transmission 
purposes, and the numerous parts and ap- 
pliances used in connection with these belts. 
There are also a number of views of coal 
and freight handling plants equipped with 
apparatus of this kind. Belt and spiral 
conveyors, shafting, pulleys, friction 
clutches, gearing, rope transmission, etc., 
are included also. 

RAILWAY CROSSING SIGNALS AND AN- 
NUNCIATORS.—Hoeschen Mfg. Co., 
Omaha, Neb. Paper; 5% x 9 ins.; 2 
pamphlets; pp. 12 and 8; both illus- 
trated. 

A “batteryless’’ system of magneto-me- 
chanical railway signal apparatus is this 
company’s specialty, the power used being 
generated by the depression of the track 
raii, which movement is communicated to 
the instrument. The apparatus is used to 
operate crossing bells or semaphores, and 
for annunciators to indicate at a _ signal 
tower, etc., when a train enters or passes 
out of a certa’n block or section. 

SIGNALS AND SWITCHES FOR ELECTRIC 
RAILWAYS.—The Safety Switch & Sig- 
nal Co., Saugatuck, Conn. Paper; two 
pamphlets; each 3% x 8% ins.; pp. 4; 
illustrated. 

The signais are automatic block signals 
(using semaphore and colored lights at each 
signal) arranged for permissive blocking, so 
that a number of cars can proceed in one 
direction, each being cautioned as to the 
presence of a car in the block, while the 
“stop” signal remains displayed against cars 
yn the opposite direction. The signals are 
operated by means of the trolley wire and 
ear trolley. The Acme electric automatic 
switch is for street railways, and the ap- 
paratus jis enclosed in an iron box set in the 
paving. The operating lever is controlled 
by magnets. The switch acts automuatica!ly 
for one direction, and is set for the op- 
posite direction by the motorman applying 
power at the controller. 


STREET RAILWAY SUsSWAY AND GEN- 
FERAL ENGINEERING CONSTRUCTION 
WORK.—Geo. W. Javkson (Incorporated), 
754 Jackson Boulevard, Chicago. Pa- 
per; ¥ x 12% ins.; pp. 86; fllustrated. 


A description of a shallow subway system 
for street cars, patented by George W. Jack- 
son and proposed by him for use in Chicago, 
occupies about half of this book and is ac- 
cempanied by numerous illustrations. His 
patents on steel sheet piling, stee) centering 
and lagging for tunnels, lining for shaf‘s, 
excavating machines and aerial tramways 
are also shown. The remainder of the book 
is given up to reproductions of plans and 
photographs of several of the large engi- 


neering construction works carried out by 
this well-known contracting firm. A list of 
contracts now under way show a total con- 
tract amount of nearly $6,000,000. The book 
is printed in first-class style on heavy cal- 
endered paper. 


For other Proposal Advertisements 
see pages 51, 52, 53, 54, 56 of Adver- 
tisements and Construction News 
page 48. 


PIER. 


COMMONWEALTH OF MASSACHU- 
SETTS.—Board of Harbor and Land 
Commissioners.—State House, Boston, 
July 27, 1910.—Sealed bids or proposals 
for building a stone pier or wharf, to be 
known as Pier No. 6, South Boston, 
and extending Northern Ave. on the 
Commonwealth’s Flats at South Boston, 
will be received by the Board of Harbor 
and Land Commissioners at Room 131, 
State House, Boston, Mass., until 2 
o'clock P. M., Friday, September 2, 1910, 
and then and there will be publicly 
opened and read. The work to be done 
is the building of a solid pier or wharf 
1,200 feet long and 300 feet wide, the 
solid filling to be enclosed by a granite 
sea-wall, 41 feet high and 2,700 feet 
long; also the filling of a street 100 
feet wide and about 850 feet long, the 
outer face to be enclosed by a granite 
sea-wall about 645 feet long on a pile 
foundation. The quantities of material 
to be furnished and work to be done are 
substantially as follows: 

Dredging, 414,600 cubic yards. 

Filling with dredged material, 274,600 
cubic yards. 

Gravel to be furnished, 94,000 cubic 
yards. 

Riprap and stone back-ballast, 40,200 
cubic yards. 

Spruce piles, 1,295 piles. 

Concrete, 730 cubic yards. 

Stone masonry below low water, 45,750 
cubic yards. 

Stone masonry above low water, 14,100 
cubic yards. 

Bulkhead, 95 linear feet. 

Fenders on face of wall, 2,700 linear 
feet. 

All proposals must be made upon blank 
forms which, together with information 
in regard to the work, may be obtained 
at the office of the Board, where plans* 
and specifications may be seen. Each 
bidder will be required to give to the 
Board satisfactory assurance of his com- 
petency, experience and responsibility. 
The right is reserved to reject any and 
all bids and to waive any defect or in- 
formality, at the discretion of the Board. 
GEORGE E. SMITH, SAMUEL M. 
MANSFIELD, HEMAN A. HARDING, 
Harbor and Land Commissionrs; FRANK 
W. HODGDON, Chief Engineer. 

*Plans and specifications will be on 
file in the office of the Engineering 
News. 


PAVING. 


Greenwich, Conn. 

Sealed proposals for the paving of Put- 
nam Avenue from the Eastern boundary 
of the Borough to its Western boundary 
will be received by the Warden and 
Board of Burgesses of the Borough of 
Greenwich at the office of the Borough 
Clerk, Rooms 21, 25, in the Abrams 
building, on or before Tuesday, August 
9, 1910, at five o’clock p. m. 

Said proposals to be for Brick, Wood 
Block or Bitulithic, 

Plans and specifications for the paving 
may be seen at the office of S. E. Minor, 
Civil Engineer, Room 5, Greenwich Trust 
Company Building. 

Dated, Greenwich, Conn., July 19, 1910. 

BENJAMIN E. KELLEY. 
Borough Clerk. 


PROPOSALS FOR ELECTRICAL 
EQUIPMENT, DEPARTMENT OF AG- 
RICULTURE, WASHINGTON, D. C., 
JULY 18, 1910.—Sealed proposals for fur- 
nishing and installing, on Forest Ser- 
vice foundations, electrical equipment for 
driving a 500-horsepower ground wood 
pulp grinder in the Forest Service Ground 

‘ood Laboratory will be received at 
Madison, Wisconsin, until 2:00 p. m., 
August 12, 1910, and then opened. Plans 
and specifications furnished on applica- 
tion to Forest Products Laboratory, Mad- 
ison, Wisconsin. Envelopes containing 
proposals should be indorsed ‘‘Proposais 
for electrical equipment’’ and should be 
addressed to ‘‘Forest Products Labora- 
tory, Madison, Wisc.’’ JAMES WILSON, 
Secretary. 
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SIDEWALKS 


Sealed proposals will be 
Board of Public Works 
Paducah, Kentucky, unt 
August 23rd, 1910, on the ¢ 
Contract “A” (Approxima: 
Granite curbing......... 
Concrete gutter 
Concrete walks 
Concrete driveways 
Cast-iron drain pipe.... 
Sewer (10 to 24” pipe).. 
Contract “B” (Approxim: 
Granite curbing...... 
Concrete gutter : 
Concrete walks.......... ‘ 
Concrete driveways....... 
Sewer (10 to 12’) 
Contract “C” (Approximat: 
Granite curbing 
Concrete gutter....... cee 
Concrete walks. .............§ 
Concrete driveways 
Cast-iron drain pipe 
Contract “D” (Approximate 
Granite curbing 
Concrete gutter............. 
Concrete walks.............. 
Concrete driveways 

Contract “E’’ (Reinforced R 

Wall), (Approximate Quant 

Concrete 

The bids on each of the abov 
must be accompanied by a cert 
on some Bank of Paducah, 
$250.00, which will be returr 1 
unsuccessful bidders. The succ« bid- 
der will be required to execut; nd to 
the sum of 40% of his bid, for the faith- 
ful performance of his contract, to 
tend during the construction per 
after the work is completed and pt- 
ed to execute a maintenance bond for ‘ 
of the cost of the work, for a | 
five years, 

The Board of Public Works 
the right to reject any and all! } 

For plans and specifications, addr 

L. A. WASHINGTO? 
City Ens 


EXCAVATING. 


City of Barr 

Sealed proposals will be received at the 
office of the City Clerk until 7 p. m., of 
Thursday, the llth day of August, 1910, 
for the excavation of a new river chan- 
nel, building walls at the sides, riprap- 
ping the bottom, refilling the old river 
bed, building about 500 lineal feet of 
culvert and doing other work incidental 
to moving the course of the river in 
Barre, Vt. 

All bids must be made out upon bilan 
forms to be obtained of the City 
neer of the said City of Barre, Vt., 
must give prices proposed, both in writ- 
ing and figures, and be signed by the 
bidder with his address. All bids must 
be accompanied by a certified check for 
Five Hundred Dollars ($500), payable to 
the City of Barre, Vt., said check to be 
returned to the bidder unless he fail to 
execute the contract, should it be award- 
ed to him. 

Plans and specifications can be obtained 
of the City Engineer of Barre, VI., on 
request. 

Bids will be publiely opened and read 
at a meeting of the City Counc! held 
on the evening of August 11, 1910. The 
said City Council reserves the right to 
reject any or all bids. 

JAMES MUTCH, Mayor. 


PAVING. 


Birmingham, Ala. 
Sealed proposals will be received at the 
office of the undersigned at eleven o'clock 
a. m., Wednesday, August 17th, on ap- 
proximately 128,000 square yar street 
paving. Bids will be received Brick, 
Granitoid, Bitulithic, Asphalt i Ken- 
tucky rock asphalt. Specifi 5 can 
be obtained from the City Engi after 
August first. 
MAURY NICHOLS 
City E 


——_— 


Situations Open 


WANTED.—Draftsman with exp rience ip 
designing and detailing strv. ral steel 
office buildings. opper:unity for 
young man. Apply, stating «se, salary 
expected and experience. . iress, “P. 

. 4,” Engineering News, Ww er 
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